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ROYAL ENGINEERS (T.A.) HEADQUARTERS AT KINGSTON-ON-THAMES. 
MESSRS, J. HATCHARD-SMITH AND SON, F.R.I.B.A., ARCHITECTS. 


Work is now commencing on the new Headquarters of the 30th Surrey Anti-Aircraft 
Battalion, R.E.T.A., at Portsmouth-road, Kingston-on-Thames. The building will cover 
an extensive area and will have two frontages, one to Portsmouth-road, which is reproduced 
on this page, and one to Surbiton-road. The accommodation is divided roughly into three 
blocks, the Portsmouth-road block containing company and battalion offices, officers’ mess 


and — and Permanent Staff Instructor’s and caretaker’s quarters. 
lock contains garages for petrol-electric lorries, lecture-rooms, sergeants’, 


biton-road 


The Sur- 


corporals’ and men’s messes ; while the drill hall, dark-room, miniature range and stores 
are grouped between. In addition, there are two isolated garage blocks and an extensive 
parade ground at the back. The building is to be in brick with stone dressings and tiled roofs. 


MEETINGS 


Saturday, June II. 
London Society. Visit to the new William Ellis School, Highgate- 
toad, N.W. 2.30 p.m. 


Monday-Wednesday, June 13-15. 

Royal Institute of British Architects. First Conference on 
Structural Air Raid Precautions. 66, Portland-place, W.1. Monday: 
The Home Secretary is to speak. Lecturers are Mr. T. E. Scott, 
on“ Air Raid Precautions as a Problem for the Architect,” and 
Mr. E. L. Bird, M.C., A.R.I.B.A., on ‘‘ Some General Principles of 
Structural A.R.P., 8 p.m. 


Monday-Friday, June 13-17. 
Institute of Public Cleansing. 
W. 
Tuesday, June 14, 
British Standards Institution. Annual general meeting. Dor- 
chester Hotel, Park-lane, W.1, followed by luncheon. 


Wednesday, June 15. 
Institution of Civil Engineers. Conversazione. Great Gcorge- 
street, Westminster, S.W.1. 7.45 p.m. 


Saturday, June 18, 

Building Surveyors’ Association. Seventeenth annual general 
meeting. Report by the Retiring President on the past year and 
an address by the newly-installed President. Civic Court, Town 
Hall, Leeds, 2.30 p.m. 


Monday-Wednesday, June 20-22. 
Institution of Heating and Ventilating Engineers. Summer 
mae Bournemouth. Monday: Council Meeting. Royal Bath 
otel. 5.30 p.n.. Dancing, King’s Hall, 8 p.m. Tuesday: 
Assemble at the Royal Bath Hotel for group photograph, 9.30 a.m. ; 
et by the Mayor of Bournemouth, Councillor J. Bennett 
le J.P., and Mr. A.C. Pallot on “ Air Raid Precautions.” 10.15 
a&m.; Reception by the President, the Pavilion, 6.30 p.m.; 


din the Pavilion. 7 p.m. Wednesday: Circular Motor 


Wednesday-Saturday, June 22-25. 


British Architects’ Conference, Bristol. Wednesday: Informal 


Addn ion. Red Lodge, 8 p.m. Thursday: Inaugural meeting. 


Fortieth Annual Conference. 


by the President, to be followed by short addresses by Mr. 


J. E. Barton on ‘‘ Architecture and the Public To-day,” and Mr. 
E. Berry Webber on ‘‘ The Public Buildings of a Modern City.” 
Victoria Rooms, 10.15 a.m.; Conference photograph, Victoria 
Rooms, 12.30 p.m.; Visits from the Victoria Rooms to Bath, 
Bristol, Clifton, or W. D. and H. O. Wills’s Factory, 2.30 p.m. ; 
Reception given by the Lord Mayor and Lady Mayoress, Art Gallery, 
Queen’s-road, 8 p.m. Friday: Tours to Cotswolds, Dunster, Wells, 
or Stourton, 9.30 a.m.; Conference banquet, Victoria Rooms, 7.30 
p-m. Saturday: Visits to Castle Combe, Burrington Combe and 
Cheddar, or Cattybrook brick works, 10 a.m. 


Thursday, June 23. 


Institution of Structural Engineers. General Meeting for the 


election of members. 10, Upper Belgrave-street, London, S.W.1.. 


5 p.m. 
Friday, June 24, 

Town Planning Institute. Dr. Thomas Adams on “ Planning a 
Seaside Town.” Caxton Hall, S.W.1. 6 p.m. 


Tuesday, June 28. 

Ecclesiological Society. Commemoration Service in St. Paul’s 
Cathedral. 6 p.m. 

London Society. Visit to the Church of St. Dunstan, Cranford, 
and Heston Airport. Depart Lancaster House, 2 p.m. 


Wednesday, June 29. 
Architects’ Registration Council. Council Meeting. 66, Port- 
land-place, W.1. 


Thursday, June 30. 

National Federation of Building Trades Operatives. Dinner on 
the occasion of the 21st Annual Conference. Queen’s Hotel, Hastings. 
7.30 p.m. 

Institution of Electrical Engineers. Conversazione. Natural His- 
tory Museum, S.W.7. 

Housing Centre. Third Annual General Meeting. 5 p.m. 
Monday-Friday, July 4-8. 

Institution of Electrical Engineers. Summer Meeting at the 
South Midland Centre. Grand Hotel, Birmingham. 
Monday-Saturday, July 11-16. 

Royal Sanitary Institute. Health Congress. Portsmouth. 
Thursday, July 21. 

London Society. Annual River Trip. To Henley. 
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TOPICS OF THE DAY 


THE A.R.P. CONFERENCE. 


June 13, 14 and 15 an important Conference will 

be held at the R.I.B.A. on the structural aspect 
of A.R.P. Delegates will be sent from each district, 
and will become the advisers upon such matters in the 
districts they represent. 

The Institute is often the subject of criticism, and 
never more so than at the time of its Elections. We feel 
that this is sufficiently prominent an occasion to convince 
the most persistent critic that the Institute is a very 
live organisation, prompt to step forward when work 
is to be done. 

A.R.P. has been much to the fore, and a great deal has 
been said about it. It has been criticised as “‘ alarmist,” 
“military ’ and “ futile,’ according to the personal 
views. of the critic. To most of us, however, it is a 
prudent and essential factor in national defence. The 
Conference thus has a big and responsible task, and a 
very wide field to explore. It has to consider the 
positive work of construction in air-raid shelters, 
whether on a communal or individual basis ; the less 
precise methods of adapting existing buildings and of 
modifying new projects in relation to air attack ; and 
broad questions of policy which may centre upon the 
question whether it is worth while spending money 
upon buildings at all, or whether such outlay would 
do more than give a false sense of security. 

We shall await with interest the return of the delegates 
to their respective districts, and it will rest with archi- 
tects and builders to make the work effective by close 
co-operation and attention which each citizen owes to 
the policy of his country. 


THE FUTURE OF THE BUILDING INDUSTRY. 


f Baer building industry as a whole is now looking, not 
without some anxiety, to its future. Hope springs 
eternal in the builder’s breast, as Alexander Pope might 
have written, but even the most optimistic must now 
face the plain fact that the high level of the last three 
years shows definite signs of dropping to a less fruitful 
plane.. Many firms of contractors and suppliers have 
already found that business is becoming more difficult 
to get, and official confirmation of this is found in the 
Ministry of Labour statistics, which indicate that the 
total figure of estimated cost of buildings for which 
plans were passed during January to March of this 
year was 12.7 per cent. lower than for the corresponding 
period of 1937, Moreover, that decline has been carried 
on into April, the last month for which statistics are 
available. : 

This condition—for which rearmament, with its 
effect upon building costs, and a general trade reces- 
sion due to the uncertainty of the international situation, 
are largely responsible—is one in which some of the 
factors present before the 1931 depression will be 
recognised, though it must not for one moment be 
thought that we anticipate that a debacle on similar 
lines is either imminent or anticipated. The fact does 
Temain, however, that unless public confidence is 
restored, the flow of available building work may 

- still further lessen. 

The questions are: How may this situation be 
avoided and how may public confidence be restored ? 
The solutions are, in our opinion, largely in the industry’s 
own hands. Both are bound up with the need to re- 
commence the campaign—operated with such outstand- 
ing success after 1931—directed towards pointing out 
to the public the unique value of building as a primer 
to general industry, 

hat campaign was forcefully and successfully 
organised by the Special Committee for Public Relations 
of the Building Industries National Council in the face 
of a good deal of apathy on the part of the industry 
on whose behalf it was working. How well that cam- 


paign was justified from the national and building 
aspects is now a matter of history—forgotten, indeed, 
by some components of the building trade, which have 
succumbed to the fatty degeneration of the spirit which 
seems, we fear, the inevitable bedfellow of success. 

That spirit should and must be roused if hardship and 
shortage of work in the immediate future are to be 
avoided. With this in mind we draw special attention. 
to the appeal by the Special Committee for support for 
its work. This appeal is reprinted on page 1143, and 
should, we think, be read with close attention by every 
person connected with the Building Industry. The sum 
of which the Special Committee stands in need to carry 
on its work is £10,000—an amount which is less than 
one-50,000th part of the building trade’s annual turn- 
over, and is within the easy compass of the industry. 
We shall be pleased to publish from time to time in these 
columns the names of subscribers to the fund, as re- 
ceived from the Building Industries National Council. 

The appeal gives some necessarily brief particulars 
of the work the Special Committee is doing. High in 
the list must come the effort (which now seems likely to 
be crowned with success) to obtain a planned programme 
of building works, which shall have a pump-priming 
effect upon industry in general and the building trade in 
particular. The announcement that he would invite 
local authorities to prepare a five-year plan of forward 
capital works was one of the last pronouncements made 
by Sir Kingsley Wood, the late Minister of Health, and 
is a wise and far-seeing step by which above all others 
his tenure of that office will always be remembered. 
The announcement yet remains to be implemented, 
however, and a remarkable opportunity is thus offered 
to the new Minister, Mr. Elliot, to consolidate and 
strengthen the proposal, and, may we suggest, to break 
still more fresh ground by setting up within his Ministry 
a Department of Building to secure the co-ordination 
of opportunity, place and time, which is essential to the 
smooth and efficient working of the plan. 


AIR-RAID SHELTERS. 


WE welcome the proposed legislation to exempt from 
rating increase and taxation structural additions 
made for protection against air raids. It is, however, * 
surprising that such additions may, presumably, in the 
case of rented property, still be subject to Schedule A 
increases if rentals should be raised no more than suffi- 
ciently to recover the capital charge. It seems obvious 
that if landlords spend money on the protection of 
their tenants they must charge some rental increase as 
a recoupment on their outlay, and it is anomalous, to 
say the least, that they should be prevented, as ap- 
parently they are to be, from recovering completely 
the money thus spent. Landlords are not likely to realise 
investments to pay for air-raid shelters if they are to be 
seriously out of pocket as the net result, This part of 
the projected legislation seems to need more considera- 
tion if patriotic landlords are not to be prevented from 
making, in the interests of their tenants, a necessary 
addition to their property, Where they make a profit 
out of such provision, however, it is only right that they 
should be taxed and rated upon it, 
The position of the owner-occupier is clear: any air- 
raid shelter he may provide for his own protection will 
be exempt from rating and taxation, Should he, how- 


. ever, let his property thus equipped at a rental higher 


than he would otherwise obtain, it will be rightly 
subject to an increase in both rating and taxation. 

In view of the large numbers of people who nowadays 
rent flats and small houses, we trust that the criticisms 
we have made will be looked into ; otherwise there is a 
likelihood that shelters will not be provided for such 
property by the landlords and the cost of so doing may 
eventually fall upon the State. 
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NOTES AND NEWS 


Air Raid Precautions: 
Conferences at R.1.B.A. 

Tue Home Secretary is to open on Mon- 
day, June 13, at the Royal Institute of 
British Architects, 66, Portland-place, 
W.1, the first of a series of conferences 
on Structural Air Raid Precautions. These 
conferences are being organised by the 
R.I.B.A. in response to the request made 
by the Air Raid Precautions Department 
to the R.I.B.A. to undertake the dis- 
semination of technical knowledge on this 
subject. The A.R.P. Department are plac- 
ing at the disposal of the Institute reports 
and researck information which have 
been collected during recent years. The 
conference at the R.I.B.A. will begin with 
an inaugural meeting at 8 p.m. on June 
13, at which two short general papers are 
to be read. This meeting will be open to 
members of the R.I.B.A. and its allied 
and associated Societies. 

The two following days will be devoted 
to a course of technical lectures and dis- 
cussions. Local government authorities 
in the greater London area are being in- 
vited each to appoint a delegate from 
their architectural staffs to attend 
the conference, including the lectures. 
R.I.B.A. Allied Societies are similarly 
being invited each to send one member 
who will be prepared subsequently to act 
as an information officer in his area. The 
Course of Instruction will also be open to 
privately practising London members of 
the R.I.B.A. who apply beforehand. The 
subjects for instruction and discussion in 
the two-day course will include :—(a) 
Methods and effects of attack and pre- 
cautions in general terms. (b) General 
recommendations in building practice. 
(c) Provision of shelter accommodation 
(d) Con- 
sideration of special types of building. 
Other conferences, with one-day courses 
of instruction, will be held later in pro- 
vincial centres under the aegis of the 
R.I.B.A. Allied Societies.: The local 
authorities in each area will be invited to 
send delegates to these conferences. 
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The New Housing Estate: 
Incorporation of Existing Features. 

SPEAKING at a conference of the Garden 
Cities and Town Planning Association, 
held at the Empire Exhibition, Glasgow, 
on June 4, Sir John Stirling-Maxwell, 
Bart., said that, to judge from the plans 
for the layout of the average municipal 
building scheme, one would imagine that 
the site had been a desert when the 
housing director discovered it. Rivers 
and main roads might appear on it, but 
farms and cottages, lanes, hedges and 
woods were completely swept away. All 
the old civilisation that made the country- 
side interesting was scrapped and re- 
placed by something entirely new. Surely 
this was unnecessary devastation? He 
recommended that the site should be care- 
fully studied before the plan was begun, 
that every building and feature worth pre- 
serving should be marked down, and, if 
possible, incorporated in the new layout. 
Often these features dictated a charming 
and original design. Such a design, no 
doubt, demanded great skill in the de- 
signer and the ability to adapt his ideas 
to each particular case. It was nothing 
like so easy as the combination of 
crescents and circles, of triangles and 
squares, with which we were so painfully 
familiar. But it would have character 
which those hackneyed designs lacked. 

* * & 


Sydney Cathedral Competition: 
Exhibition at R.1.B.A. 

ARCHITECTS interested in ecclesiastical 
design have now the opportunity of study- 
ing the schemes submitted by 30 archi- 
tects in the competition for extensions to 
St. Andrew’s Cathedral, Sydney, N.S.W. 
The competition may be considered a 
success, for many scholarly designs have 
been submitted, besides a few which 
could hardly hope for success. The 
Gothic spirit prevails throughout the 
designs (this was conditional) with few 
breaks from tradition by any forward 
movement. 

Perhaps the exception is the winning 
design, by Messrs. R. A. Pinckney and 
A. F. E. Gott, who have introduced 





HOUSES AT YEW TERRACE, WESTQUARTER, STIRLING, 


These houses—erected at Westquarter by the Stirlingshire County Council to designs by MR. 
JOHN A. W. GRANT, F.R.1.A.S. —have gained the Saltire Society’s Architectural Commendation 
mprises 450 houses in all, and has been planned as the result 
of a competition. 
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judiciously touches of originality one 
such being by placing figure sculptures 
on the centre mullions of some of 
the windows. The general grouping of 
this scheme, shown by an excellent 
photograph of a model by Mr, J. B 
Thorp, enables a good opinion to jy, 
formed of the general massing of the olq 
and new. [This was illustrated in our 
issue for February 11.) The simplicity of 
the treatment of the Church Houge 
Chapter House and Deanery is in no way 
competitive with the Cathedral, but leads 
the eye to the tower of the old Cathedral 
and the dominating tower of the ney. 

In the winning design the subsidiary 
buildings are grouped to form a large 
court with a cloister. The Cathedral 
itself will be 215 ft. long, 42 ft. wide, 82 it, 
high, with a tower 185 ft. high. It will be 
built of brick faced with stone. The 
existing small Cathedral building has 
been incorporated as a transept. 4 
feature of the design is the use of narrow 
aisles pierced through the buttresses, so 
that the interior will be open and free 
from columns. Modern materials will be 
used; for instance, the vaults and roofs 
will be of reinforced concrete. The total 
cost of the scheme will be £500,000. 

The whole scheme is ably treated and 
satisfactory, but is under revision. 

Scholarly schemes were submitted by 
Mr. M. Saphir Smith, who was awarded 
the second premium of £300, and Sir 
Charles A. Nicholson and Mr. T. J. 
Rushton, who were awarded the third 
premium of £200. It will be remembered 
that the competition was assessed by the 
Archbishop of Sydney, Sir Giles Gilbert 
Scott, R.A., and Mr. Bertrand Water- 
house. The designs are on view until 


June 15. 
* * *% 


Institute of Registered 
Architects. 

Tue Institute of Registered Architects, 
12 to 15, Dartmouth-street, London, 8.W.1, 
has issued a letter to all ‘ unattached” 
Registered Architects suggesting that 
their interests would be best ‘served by 
joining the Institute. of Registered Archi- 
tects. The Institute has agreed to recom- 
mend that the Council of the Institute 
be increased to 30, and that half the 
number be “ unattached ’’ members, and 
also that the ‘‘ unattached ” shall have 
the right to form a special committee com 
posed of their own members to deal with 
** unattached ”’ matters. 


* * * 


Stone Age Finds 
at Bellahouston. 

Over 30 important Stone Age tools 
were found at  Bellahouston Park, 
Glasgow, by Mr. Ludovic Mann, the 
archeologist, during the preparations for 
the Empire Exhibition. Mr. Mann, who 
was given a “ watching brief” by the 
Exhibition Authorities last summer, 
states that the relics, which range from 
2 in. to 1 ft. in length, are remarkably 
well preserved. Some of the tools are 0 
the “rubbing” variety used by early 
man for removing fat from the skins 
which he made into clothing. There sre 
several choppers, wedge-like instruments, 
and one elegantly shaped triangular 
specimen, possibly an amulet. 

* * * 


Preservation of the Chilterns: 
Bucks County Council’s Work. ie 
BuckincHaMsHire County Council, m 
their scheme to preserve the Chiltern 
Hills in the county, have now approve 
the addition of further areas in the prese 
vation proposals. The new areas include 
239 acres of Wardshurt Farm and Ring 
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THE COMMEMORATIVE PLAQUE 
On one of the houses erected at Westquarter, referred to on facing page. It was 


unveiled by Mr. Walter Elliot (Minister of Health) on May 23. 


The plaque was 


designed and executed by Mr. Charles Henshaw. 


shall Coppice, Ivinghoe, which will not be 
threatened with building development, 
and part of Grange Farm estate, Lower 
Cadsdean, Kimble, adjoining an area 
already bought by the council for inclu- 
sion in the Chiltern Hills scheme. The 
Council have also sanctioned the purchase 
of an area adjoining the Iver-Cowley road. 
south of Bridgefoot House, Iver. 
ee oat 


Tudor House, Hackney : 
Restoration Work Begun. 

Work has begun on the restoration of 
the old Tudor House in Hackney, known 
as the Institute of St. John-at-Hackney. 
Mr. William Weir is the architect selected 
by the National Trust to carry out the 
work. An appeal for funds to restore and 
renovate the structure and _ interior 
decoration was launched jointly by the 
London Society, the London Survey Com- 
mittee, the Society for the Protection of 
Ancient Buildings, and the National 
Trust. The appeal brought in £1,073, all 
of which will be expended on the work 
immediately required. 

: The outside structure of the building is 
in remarkably good condition. Part of it 
is Tudor, part Jacobean, and part 
Georgian. The original late 15th-century 
roof remains, and many of the Tudor fire- 
placés and chimneys. There are two fine 
Georgian rooms and a notable 18th- 
century staircase. There are also four big 
Tudor and Jacobean rooms, panelled in 
oak. In one of these, on the ground floor, 
18 @ complete covering of “ linen-fold ”’ 
panelling. 

* * * 


Old Dunbar Buildings 
as Aged Persons’ Homes. 

Dunsar Town Councit has decided to 
forward sketch plans to the Department 
of Health for Scotland of the properties 
in Writer’s-court and Customhouse- 
Square, located at the Shore, with the 
object of having these reconstructed to 
tehouse aged persons. The building at 
Customhouse-square is of Adam design, 
with crow-stepped gables. 

* * % 
A.AS.T.A, Summer Tour: 
Visit to Scandinavia. 


THEA.A.S.T.A. are organising a 13 days’ 
summer tour to Copenhagen, Stockholm 
— Gothenberg, leaving London on Sun- 
pan f July 17, and returning on Friday, 
July 29. The price to members and their 
immediate relations will be £14 5s., to 
non-members £14 15s. These prices are 
inclusive, except for lunches, wines,baths, 
8 The leader of the party will be Mr. 

- A. D. Tanner, A.R.I.B.A., and main 


objectives of the tour will be the three 
cities of Copenhagen, Stockholm and 
Gothenberg. Application to join the 
party must be made to the Secretary, 
A.A.S.T.A., 118, High Holborn, London, 
W.C.1, not later than June 30, accom- 
panied by a deposit of ten shillings per 
person. Ag the party will be limited in 
number, early booking is essential. 
* * * 


A Model Suburb, 
Edinburgh. 

Tue Edinburgh Town Council has given 
general approval to the Sighthill scheme, 
one of the biggest town-planning efforts 
ever projected in Edinburgh. The scheme 
involves the lay out of a model suburb in 
the west of the city, features of the plans 
being accommodation for sport, including 
the provision of a racecourse, and an 
open-air swimming pool. Of the 700 acres 
it is proposed to utilise, 260 acres will be 
set aside for sports grounds. Between 
4,000 and 5,000 houses, as well as public 
buildings and community centres, will be 
erected on the site. 

* * * 


City of London Airport: 
Aldborough Hall to be Acquired. 

At a meeting of the Court of Common 
Council recently it was agreed to acquire 
at a cost of £4,250 the freehold of Ald- 
borough Hall, Fairlop, for the develop- 
ment of the proposed City of London Air- 
port. The Lord Mayor presided at the 
Court. 

Major Vine (Chief Commoner) said that 
four runways had been approved by the 


Air Ministry, and the Hall would inter- . 
fere with two of them. He thought the ~ 
price a fair one, the best advice having © 


been taken. The City Lands Committee 
recommended that a Ward Committee 
should be appointed with instructions to 
prepare a scheme for laying out the air- 
port, and to bring estimates to the Court, 
together with recommendations for the 
maintenance and management of the air- 
port. The Court agreed. 
*  *  * 


Extensions to Aberdeen Cathedral: 
Memorial to Bishop Seabury. 

THE United States Ambassador (Mr. 
Joseph Kennedy) and a representative 
deputation of Bishops of the American 
Episcopal Church will 


Andrew’s Episcopal Cathedral, Aberdeen, 
on September 6. The first proposal of a 
inemorial to Bishop Samuel Seabury (the 
first Bishop of the American Episcopalian 
Church, who was consecrated in Aberdeen 
in 1784) was to build a cathedral on the 


attend the _ 
inauguration of the extensions at St. 
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proposed new City-square in Aberdeen 
at a cost of £200,000, with funds collected 
in America. The 1929 depression inter- 
vened, however, and the plan for a 
memorial cathedral was_ regretfully 
abandoned in 1930. It was then decided 
by the American committee and the 
authorities of St. Andrew’s Cathedral, 
Aberdeen’ to use the funds already sub- 
scribed for extending and adorning St. 
Andrew’s Cathedral. The extensions to 
the Cathedral, which will cost £12,000, 
include the incorporation on the roof of 
the north aisle of the coats-of-arms of the 
48 American States—a ceiling believed to 
be unique in Great Britain. 


* * * 


The Crystal Palace: 
New Plans for Building. 
Tue Crystal Palace Trustees are, it is 
stated, shortly to approach the Gowern- 
ment for help in an ambitious scheme for 
a building to replace the one destroyed by 
fire 18 months ago. The ‘ underlying 
scheme is to preserve the traditions of 
the past, while building to meet present 
and future requirements as the leading 
amusements centre in South London.”’ 


, 


* *. 


Wider Trunk Roads: Road Improvement 
Association’s Recommendation. 

Suaeestions for the better design and 
layout of roads are made in the annual 
report of the Road Improvement Associa- 
tion. In the case of important trunk routes 
the Association urges that where dual 
carriageways are constructed the width of 
each track should be 30 ft., which allows 
three traffic lanes, and not 20 ft. as now 
prevails. It is stated that a carriageway 
30 ft. wide will carry, at a reasonably con- 
sistent speed and with much greater 
safety, double the volume of one-way 
traffic that can be accommodated on one 
20 ft. wide. 

The report recommends that roads 
should be divided into two categories for 
lighting purposes—traffic routes and other 
roads—and that lighting on the former 
should be such that headlights should not 
be necessary. 





MR. JAMES WALLACE, L.R.1.B.A., 


Whese design has been placed first in the com- 
petition for the Duncan of Jordanstone College 
of Art, Dundee, and is illustrated in this issue. 
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MISCELLANY. 


June 4.—Last week, on this page, I 
talked about a visit to Yorkshire, but did 
not describe what, to me, was one of the 
highlights of the trip. 

You may have seen drawings and 
photographs of a large group of tenement 
buildings which are being erected in 
Leeds by R. A. H. Lrvetr. He is using 
the Mopin system of structure, which is 
a light steel frame base infilled with semi- 
structural concrete slabs and which, in 
photographs and theory, possesses an 
enormous attraction both functionally 
and esthetically. 

The functional aspect I feel in my 
bones is right, but to pass this vast 
undertaking in Leeds (an extremely grey 
city) on a rainy day gives me the impres- 
sion that the idea lacks a great zsthetic 
meaning. 

Here, once again, is the old snag of 
how to treat contemporary building in 
such a way as to make it possible from 
humanistic standpoints. Brick continues 
to hold its own, but before brickmakers 
smile condescendingly, allow me to 
state (in a humble and _ inquiring 
way) that the structural brick is no good 
placed on a structural frame. The one 
cancels out the other, and we are left, 
therefore, with no solution. 

I have heard the theory of larger bricks 
being impossible to lift easily by hand 
(the theory is as hackneyed as Rach- 
maninoff’s ‘ Prelude” and almost as 
popular amongst the unintelligent), but 
I can only think that it is the transition 
which would be difficult and not the 
eventual fact. I hawe visions of bricks 
roughly 2 ft. square—cellular—3 in. thick; 


but then I am no technologist. 
* *¥ * 


June 6.—Periodicals are always intrigu- © 


ing, and a lovely picture can always be 
created by the thought of retiring to a 
fine bed with a comfortable illness 
(recovery after appendicitis, for instance), 
good attendance and books. A climax 
would be a choice of any set of magazines 
published to-day, and there are 
thousands. Connoisseurship in periodi- 


_cals is an expensive business, but I put 


one above all the others. -The French 
Illustration. 

It may not intrigue persons not con- 
nected with the arts (remember two 
negatives make a positive), but the last 
issue would most certainly appeal to 
architects. 

¥ * * 

The theme is the Development of Paris, 
and the highlights (apart from lay-out 
and illustrations) are the colour prints of 
Paris based on models built to indicate 
the various eras. 

There is the Gaulish model of the 
present ‘Ile de France ”—monoliths 


THE BUILDER 


placed at frequent intervals on a virgin 
landscape. Following on this era is the 
Medieval Island with its dominating 
churches and the cluster of small houses 
surrounding the church. It is to me 
always a curious paradox that there 
should be this contrast in Gothic between 
the secular and ecclesiastic architecture. 
A Gothic church building destroys at a 
fell swoop the title of the Dark Ages, 
which has been applied to the medizval 
times, since there appears to be such a 
wealth of knowledge and culture con- 
tained within the Gothic carcase—but the 
life of the people does give one the clue 
to this name. Ill-conceived, unhygienic, 
servile; everything that knowledge can 
produce to further the well-being of the 
human race is lacking in Medieval 
history, and these models of Paris in 
Illustration vividly indicate the spirit of 
each era. 
* * * 


Out of the Gaulish, Roman, Medizval 
and Renaissance periods which are 
illustrated it is clear that the Romans 
possessed a fine sense of the order of 
things. Spacious, well laid out, not over- 
populated, dominant buildings in a clear 
relation to the civic life of the people. 
and so on. One can see the good order of 
Civic, Cultural and Religious and 
Domestic life which does not appear in 
other periods. The eighteenth century 
with its increased knowledge almost 
marks the point where good order gave 
way to chaos, and with the growth of a 
vast city like Paris one can so easily see 
an overcrowding of the human race into 
one place with all its resultant troubles 
and confusion. 


* * * 


June 7.—You may remember my 
enthusiastic comments about the pro- 
posed International Building Club, which 
was publicised during the early part of the 
year. It was intended for members con- 
nected with the building industry, profes- 
sional or otherwise. 

This week an _ attractive brochure 
arrived giving details of the Club, which 
it was proposed to house at 17, Carlton 
House-terrace—the house of the old Ger- 
man Embassy. There were to be all the 
facilities of a West End Club—restaurant, 


grill-room, squash court, bars, billiard. 


rooms and reading rooms, etc.; in fact, 
all the attractions of a first-class club, 
and run on similar lines. Entrance fee, 
£5 5s.; subscription, £5 5s. 
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A form giving the list of members 
includes architects, building contractors 
solicitors, accountants, estate agents 
electrical engineers, etc.; in short, those. 
people who have gradually become the. 
clients of architects—hence a club which 
will be of benefit to architects. A crude 
statement to hurl at a profession, but 
@ very true one. 

* * * 


‘I could not understand why a brochure 
I received in June should suggest that 
application be best made before March 3) 
and that the following phrase, “ An 
inaugural dinner to launch the club may 
be held during April next,” should 
appear in a circular posted two months 
after the event. 

Since writing the above notes about this 
Club I have talked to Mr. Kennery 
Bettman, of the Abbey Road Building 
Society, and it is clear why all this con- 
fusion has taken place. 

The position now is that negotiations 
with the Crown (which were spread over 
a number of months) over Nos. 12 and 17, 
Carlton House-terrace, have ceased owing 
to the Crown refusing permission for any 
club to move into premises in Carlton 
House-terrace unless it be of at least five 
years’ standing. 

This decision puts the Committee in 
the position of having to find alternative 
accommodation quickly, and 53, Portland- 
place, has been chosen, and is awaiting 
the sanction of the Howard de Walden 
estate. 

It is claimed that the close proximity 
to the R.I.B.A. headquarters will be of 
use and that the proposed removal of the 
National Federation of Building Trades 
Employers from Russell-square to that 
part of London though this is not 
definite) will further increase _ the 
amenities of the International Building 
Club. ; 

I believe some suggestion for taking 
these premises for two years only is being 
mooted in order that a Club may be built 
during that time. 

* * * 

It would obviously facilitate the pro- 
gress of the Club if the membership 
increased perceptibly before the opening 
of the premises. At the moment I am 
told that there are 150 architect members 
and the response to the appeal has been 
very satisfactory. 




























lay 
ths. 


his 
TH 


ng 
n- 


ns. 
er 
7, 
ng 
ay 
on. 
ve 


ve 
d- 
ig 
nm 


y 
of 
le 


it 
yt 


Se ee ae 


Se ee | ee a 


“june 10 1938 


COMPETITION NEWS 


New Municipal Buildings, Godalming. 


In connection with the scheme for the 
provision of new municipal offices at God- 
alming, the Municipal Buildings Com- 
mittee reported to the Town Council that 
they had conferred with Mr. Stanley C. 
Ramsey, F.R.I.B.A., the assessor, in 
regard to the competition for the design of 
the new buildings, when it was agreed 
that the competition be limited to archi- 
tects of British nationality, and the pre- 
miums offered should be £200, £150, and 
£100. The committee recommended, and 
the Council approved, that a site for the 
fire station should be omitted from the 
scheme. It was proposed that the condi- 
tions should be available by October 1, 
and the closing date for the competition 
January 31 next. 


Wood Green Council Offices. 

One hundred and two designs, includ- 
ing one from Canada, have been sent in 
for the competition for new municipal 
offices for Wood Green B.C. 


New Council Offices, Brierley Hill. 


The Urban District Council for Brierley 
Hill, Staffordshire, invite architects of 
British nationality to submit designs in 
open competition for the council offices 
proposed to be erected on a site between 
Pensnett-road, Hickman-road and High- 
street, Brierley Hill. Mr. Verner O. Rees, 
F.R.I.B.A., of 33, Bedford-place, London, 
W.C.1, is assessor, and premiums of £250, 
£150 and £100 are offered. 


Questions must be addressed by June 
30 to the Clerk of the Council, Council 
Offices, Moor-street, Brierley Hill, Staffs, 
to whom designs must be sent by Novem- 
ber 30, and from whom conditions and 
site plan may be obtained on deposit of 
£2 2s. The Council have in mind the 
expenditure of a sum not exceeding 
£44,000 to cover the cost of the complete 
building, including drainage, mechanical 
equipment, fixed furniture and the 
council chamber seating, and car 
shelter, bicycle shelter, paths and the lay- 
out of site, but excluding fees. Following 
are points from the conditions :— 

The Council desire a: dignified, simple and 
efficiently planned building, that is clearly 
expressive of its official character. The prin- 
cipal front and the main entrance to the build- 
ing is to be towards Pensnett-road. The build- 
ing should not exceed three storeys in height 
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in addition to the basement. It should be 
planned so as to be capable of future exten- 
sions. Deep and narrow offices should be 
avoided; offices should not be lighted only 
from smal] areas. The height of the offices 
should not be less than 11 feet from floor to 
floor, and the office corridors should not be 
less than six feet in width. External walls 
are to be of brick, carefully protected by 
stone copings and dressings.. Competitors are 


recommended to visit the site; application to 


visit should first be made at the council offices. 
The advisability of the use of pitched roofs 
over the whole or part of the building should 
be considered in view of the elevation of the 
levels of parts of the surroundings. 


The whole of the site defined within the 
building lines indicated on the site plan re- 
produced is available for the buildings. Such 
parts of the site as are not occupied by the 
building up to its boundaries on the three 
roads should be designed as a public garden, 
taking into account the probability of the 
future extensions, and the, provision of park- 
ing space, access roads, etc. 


A schedule of accommodation is given. 


Duncan of Jordanstone College of Art. 


In the competition for designs for the 
above College of Art to be built at 
Belmont, Perth-road, Dundee, the follow- 
ing awards have been made by Mr. 
Julian R. Leathart, F.R.I.B.A., the 
assessor in the competition :— 


Ist (£500): Mr. James 
L.R.I.B.A., “ Charlford,” 
Llandaff, Glam. 


2nd (£250): Mr. Donald Dex Harrison, 
A.R.I.B.A., 10, Park-road, Watford, 
Herts. 


3rd (£150): Messrs. W. A. Mellon and 
Hubert E. Furse, 17, Bedford-row. 
London. 


The designs submitted by the following 
were commended by the assessor: Messrs. 
E. D. Lyons, L. Israel, C. H. Elsom, 
AA.R.I.B.A., London; Messrs. P. J. West- 
wood and Sons, London; Messrs. Carr and 
Howard, AA.R.I.B.A., Edinburgh; Messrs. 
Scott, Shepherd and Breakwell, London; 
Messrs. Marshall and Tweedy, FF..R.1.B.A., 
London; Messrs. A. G. Gibson, A.R.I.B.A., 
Mayfield, Sussex; Messrs. H. John Phillips 
and Harry Gibberd, AA.R.I.B.A., Birming- 
ham; Mr. L. Hulme Chadwick, A.R.C.A., 
London; Messrs. J. D. Cairns and Ferd, 
Edinburgh; and Messrs. Leslie Grahame- 
Thomson and Connell, Edinburgh. 

There were 73 sets of drawings submitted. 
The winning design is illustrated in this 
issue. 


Wallace, 
Highfields, 











fowunn Onan Woeqns 


Recqearien Gaerne 

















COMPETITION FOR NEW MUNICIPAL OFFICES, FOR BRIERLEY HILL U.D.C. : 


SITE PLAN. 


1127 


CORRESPONDENCE. 


The R.1.B.A. Council and Salaried Assistants. 

Srtr,—The unprecedented interest which 
is being taken this year in the elections 
to the R.I.B.A. Council has resulted in 
the nomination of a number of candidates 
who are in salaried employment, and 
fears have therefore been expressed that 
a splitting of the vote may nullify the 
efforts of the many who are dissatisfied 
with the present policy and composition 
of the Council. 

Before the elections next year we hope 
that it may be possible to secure, by a 
conference or other means, general agree- 
ment as to a choice of candidates for 
whom all salaried men may vote. This 
Association has shown, by its choice of 
candidates this year, that it does not con- 
fine its support to its own members, but 
is desirous only of furthering the interests 
of all salaried men. It is prepared in 
the future to support any who have shown 
that they have these interests at heart. 
But in the light of the events which have 
taken place on the Salaried Members’ 
Committee we cannot feel certain that 
these interests will be furthered by the 
election of the chiefs of large official de- 
partments. All too often such men tend 
—quite unjustifiably—to acquire the same 
outlook as the private employing archi- 
tect. 

We cannot dogmatise on this point in 
relation to the present situation, as we 
have no knowledge of a number of per- 
sons who have been nominated, but we 
would point out that if salaried men all 
over the country vote for a local candi- 
date whom they happen to know, their 
chances of representation on the R.I.B.A. 
Council are far fewer than if they vote 
for those men whom the A.A.§.T.A. can 
vouch (whose names have already been 
published in your issue of May 20), and 
who have a real chance of nation-wide 
support. 

On behalf of the Executive Committee 
of the A.A.S.T.A. 

A. W. Barr, Secretary. 

113, High Holborn, W.C.1. 


OBITUARY 


F. L. M. Griggs, R.A. 

By the death of Mr. Frederick Landseer 
Griggs, R.A., at Chipping Campden, at the 
age of 62, the English art world suffers a 
considerable loss. His enthusiasm went far 
beyond his particular mediums of etching 
and engraving, in which he was an acknow- 
ledged master; it embraced the whole field 
of traditional architecture and craftsmanship, 
for which his early architectural training with 
the late C. E. Mallows was no doubt largely 
responsible. He started his artistic career as 
an illustrator of topographical works and he 
contributed to a number of volumes in the 
‘* Highways and Byways ”’ series. 

In addition to his illustrations of actual 
places and buildings, Griggs had a remarkable 
gift for architectural invention in =. 
He was an ardent supporter of the Cotswold 
building tradition and recently built a house 
for himself, at Chipping Campden, with the 
help of Cotswold masons. e worked en- 
thusiastically for the C.P.R.E., and was an 
Hon. Associate of the R.I.B.A. and, among 
other distinctions, was a member of the 
Faculty of Engraving, British School at Rome. 


Arthur F. Balfour Paul, F.R.1.B.A. 

We regret to report the death, at the age 
of 62, of Mr. Arthur Forman Balfour Paul, 
M.C., F.B.1.B.A., F.R.1L.A.S., at Peffer Mill 
House, Craigmillar. Mr. Balfour Paul, who 
was a partner in the firm of Messrs. Rowand 
Anderson and Paul, 16 Rutland-square, Edin- 
burgh, was recently nominated by the Council 
of the Royal Incorporation of Architects in 
Scotland as president for the coming year. 
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IN PERSPECTIVE 


By G. MAXWELL AYLWIN, F.R.I.B.A. 


t1.—People and Places. 


Of the students I met in the pre-war 
days, those who survived are all still 
relatively young, if young means alert 
and vigorous, and many lave made their 
mark. It is strange, however, how those 
few who were with me in a small Archi- 
tectural School now merged with one of 
the larger schools, seem to have 
disappeared. I remember one brilliant 
draughtsman whom we thought marked 
for a great future, who seemed to fade 
away before the war. I think this was 
due to a too early and immature entry 
into private practice. A slightly lesser 
light “‘went in” with him,and he also has 
disappeared from the known architectural 
world. One rather older Londoner and a 
Colonial have made reputations in the 
Dominions, but for the rest they have 
disappeared from my ken altogether. 

Many of the students from the A.A. in 
its Tufton-street days hawe fulfilled an 
early promise. I venture to mention 
Philip Hepworth, who was a brilliant 
product of the school. I am afraid some 
of us who followed him immediately 
almost gnashed our teeth at his name, 
which was continually pushed down our 
throats as a model of what a student 
should be able to do. But he was not 
personally unpopular for anything but 
the high standard he set us, and since 
the war he has shown that the brilliant 
student does not always burn himself out 
in his youth. 

Hope Bagenal is another of those days 
who cannot be forgotten. He had an 
amiable disregard for the routine of 
studentship and exuded a philosophy as 
natural as it was beyond his years. 

Whitelaw, whose tragic end before the 
war shocked his contemporaries, was 
another whose talents promised inevitable 
eminence. He was a fluent and delightful 
designer and a draughtsman of great 
artistry; but he will be remembered as 
having developed a system of unit plan- 
ning and design in which he believed 
very strongly and which may have 
influenced his consistent work. He and 
Tait worked together on at least one com- 
petition, and the fact that he was 
probably the leading force of this pair 
which has its brilliant survivor will give 
some indication of his calibre. 

I could name many more who continued 
their studentship from the A.A. to the 
Academy Schools, and from there to the 
greater world, and many familiar names 
would appear. 

The Academy School was a pleasant 
headquarters for the maturing student. 


Mr. de Gruchy, whom I was so glad to 
meet in his native Jersey ten years or so 
ago, was an admirable guide, philosopher 
and friend, who controlled his students 
with a light but efficient hand, We 
undertook schemes in the grand manner, 
with great enthusiasm, and learned much 
one from another. The visitors included 
the great men of those days, and some 
of the great Victorians. There were 
Ernest George, charming and unassum- 
ing; George Belcher, more severe in 
appearance than in fact; Aston Webb, 
amiable and sociable; Ernest Newton, of 
picturesque presence; and those remain- 
ing contemporaries, Sir Edwin Lutyens 
and Sir Reginald Blomfield, who no 
doubt continue their helpful duties at the 
school. 

I remember one delightful supper at 
Pagani’s, at which Sir Aston Webb enter- 
tained the students of the school. There 
was a professional entertainer, who 
delighted us with an extempore song, in 
which Ictinus was heralded as_ the 
natural forerunner of our host. Several 
students contributed excellent turns, 
among them one who had been a West- 
minster chorister and whose manly woice 
fulfilled early promise. 

I met a few years ago for the first time 
since those days a contemporary student 
who remembered many happy incidents 
of the R.A. School in general, and of that 
supper party in particular. He has now a 
large and flourishing practice ; but we were 
neither of us very prominent as students 
at that time. 

It is very interesting to trace the men 
who have passed through the office at 
which I was articled and which was that 
of a pupil of Ernest George. I can think, 
without effort, of eight men who are now 
well known for sound, progressive work 
and who passed through that office within 
a few years. Add to these those many 
others who served under the other 
brilliant pupils of the same master, and 
it is hardly possible to measure the wide 
influence which can emanate from a 
single man of talent. It must make us 
feel very humble when inclined to 
belittle the stature of the late Victorians. 

There is no doubt that we have lost 
something by an _ almost 
abandonment of the pupilage system and 
its essential coherence. Whether we 
have gained sufficient in exchange, 
granted that we have gained - much, 
remains for time to prove. 

And is it the prejudice of middle age 
which suggests that eminence in architec- 
ture to-day seems to be measured to a 
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smaller and different scale? Or is it that 
average competence has risen so high ag 
to mask the contrast of higher ability? 
I wonder, and I have my doubts, and, in 
doubting, perhaps mistrust this genera. 
tion in its scant reverence for a previous 
race of big men. 


11l.—Events and Happenings. 

Things are easily forgotten, and yet 
history has already written pages then in 
draft in those few years preceding the 
war. I was fortunate to be in contact 
with an architect with a true prophetic 
sense, and to see his schemes, first for 
a Ring Road round London, which igs 
already forming; then for a South Bank 
development, which all are now agreed 
is inevitably as well as desirable; and, 
finally, for a London University scheme 
on the very site upon which it is now 
building. He was a worker rather than 
a publicist, and his visions have not 
been attached to his name in the way 
he deserved. I think, however, that he 
extracted a full measure of personal satis- 
faction from the vast canvases upon 
which he worked. 

But it will be gathered from these 
slight references that Town Planning and 
Traffic problems are not post-war. dis- 
coveries, and that good men were already 
deeply concerned in problems which they 
saw would become rapidly aggrawated as 
time went on. 

There were motors and lorries, of 
course, but in numbers far less than we 
have had in recent years. I remember 
the last, or one of the last, horse-buses, 
which plied between Waterloo Station 
and Wellington-street for a modest half- 
penny fare. Very useful it was, and four 
miles an hour behind two horses is just 
as good as four miles an hour behind an 
engine. 

We travelled on the first escalator, 
which, I think, was at Paddington, and 
the Tubes all extended only to points 
very much nearer the heart of London 
than now—to Clapham, Hampstead, 
Highgate, Liverpool-street, Paddington, 
King’s Cross and Shepherd’s Bush and 
at similar radii. The prevailing archi- 
tecture of the Tube stations was a deadly 
maroon faience in an arched treatment, 
which still persists in a few remaining 
stations. Mr. Holden had not yet turned 
his tidy hand to better things. Waterloo 
Station was being rebuilt from the 
muddle. of its ancient form, where no 
porter knew where any train was to 
start, and the platforms hid themselves 
round corners. It grew piecemeal into 
its present relatively orderly lay-out, 
with some parts treated with a nice 
sense of scale, and others somewhat 
indifferently. ; 

The Admiralty Arch also grew up in 
those years; not quite worthy of a Royal 
road, and never welded into the street 
system with any sense of planning, 4 
defect for which the authorities were 
more blameworthy than the architect. 
Buckingham Palace was refaced with a 
little more interest than its original dull 
front offered. 

Perhaps the most important corner of 
the new London was the west arm of 
Aldwych, where Mewés and ‘Davis gave 
us a graceful building for the Morning 
Post, which was most satisfying before it 
received its post-war additional attic 
storey. Opposite this, Norman Shaw 
designed the Gaiety exterior, Very 
vigorous in treatment, and one of the 
first instances where concealed external 
lighting was treated in an architectural 
way, the upper arcades being flooded 
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with blue light after dark. Marshall 
Mackenzie built the Waldorf Hotel, just 
above the Morning Post building, and 
handled its many storeys with great skill, 
introducing windows and_ sculptured 
panels into the frieze of his main order. 
On either side of this, but designed with 
less feeling and by other hands, were the 
two theatres which some have imagined to 
be part of the Waldorf scheme. These three 
greater buildings were typical of the 
times, and, on the whole, they remain 
remarkably fresh and interesting. There 
was a rich and.unstinting flavour about 
this architecture which we miss in 
modern work, and none but a diligent 
student. of his art could do it. Mewés 
and Davis gave us another fine contribu- 
tion in the Ritz Hotel, which is most 
happily articulated. 

Sir John Burnet was completing that 
scholarly extension to the _ British 
Museum, with a hint of the freedom 
which was so soon to merge into 
modernism. It would have meant so 
much as a lead, if the followers had not 
confused freedom with licence. 

The main attention of the progressives 
was centred on the expression of prac- 
tical commercial street architecture. In 
those days our eyes ached to see 
impossible entablatures spanning vast 
sheets of plate glass, and many were the 
struggles in design made to overcome the 
illusion. Belcher’s treatment at 
Whiteley’s was a brave effort; Burberry’s 
store in Haymarket, by Walter Cave, was 
another compromise between steel and 
masonry which had much to commend it. 
_ The late Frank T. Verity was introduc- 
ing more light into the upper storeys of 
his buildings by taking limited liberties 
with the classics, as in his Regent-street 
motive. 

But Regent-street Quadrant was the 
centre of the controversy. Shaw had 
eommitted the Quadrant, then approach- 
ing the end of leases and due for rebuild- 
ing, to the massive architecture of the 
Piccadilly Hotel, and the shopkeepers 
simply would not contribute about 30 per 
cent. of their frontages to the cause of 
Masonic truth. I think it was The 
Builder itself which organised a competi- 
tion in this connection, which produced 
& variety of ingenious suggestions. Tait 
and Whitelaw were adjudged the 
winners, if I remember rightly, though 
the job did not go their way. I have 
always thought that Sir Reginald Blom- 
field handled the problem with great skill. 

(To be continued.) 


THE BUILDER 


LAW REPORT: 


Court or APPEAL. 


Before Lorps Justices GREER, SLESSER AND 
MacKinnon. 


APPEAL BY BOROUGH COUNCIL AGAINST 
DAMAGES AWARDED TO ARCHITECT. 


Thomas v. Hammersmith Borough Council. 

In this case the defendants, the Hammer- 
smith Borough Council, appealed from the 
judgment of Mr. Justice (now Lord) Porter 
in the King’s Bench Division awarding to the 
plaintiff, Sir Alfred Brumwell ‘lhomas, 
F.R.LB.A., of _ 3, Albany, Piccadilly, 
London, W., £7,000 damages for alleged 
breach of contract and for fees alLeged to be 
due to him in connection with the proposed 
erection of a town hall in the Borough of Ham- 
mersmith under revised schemes resolved upon 
between 1930 and 1935, and ultimately aban- 
doned by the Borough Council, and Sir Brum- 
well‘s appointment determined in July, 1935. 

(The facts of the case and the result of the 
trial were reported in 7'he Builder of Decem- 
ber 31, 1937.) 

The material facts of the case were that Sir 
Brumwell was selected in August, 1930, by 
the Council, out of a number of nominees of 
the president of the R.I.B.A., for the appoint- 
ment of architect in connection with the erec- 
tion of the proposed town hall. Sir Brum- 
well’s case was that he had prepared the plans, 
etc., and completed the work necessary to 
enable the Council to proceed with the erection 
of the building, but they notified him that 
the scheme had been abandoned in July, 1935. 
In the circumstances Sir Brumwwell alleged he 
was entitled under the scale to be paid 4 per 
cent. of the estimated cost of the abandoned 
works, viz., £200,000—£8,000. As the Council 
had paid him only £3,000 and refused to pay 
the £5,000 outstanding in accordance with the 
scale, he brought the present action to recover 
damages for breach of contract. 

After a hearing lasting 22 days, Mr. Justice 
Porter, as before stated, decided that Sir 
Brumwell was entitled to damages for breach 
of contract and which he assessed at £7,000, 
to include the £3,000 he had already received. 
Judgment was entered accordingly, with costs 
in favour of Sir Brumwell, but a stay of execu- 
tion with the view to the present appeal by 
the defendant Council was granted on terms. 

Mr. D. N. Pritt, K.C., and Mr. R. A. Willes 
appeared for the appellants; and Mr. J. W. 
Morris, K.C., and Mr. Granville Sharp for the 
respondent, Sir Brumwell Thomas. 

Mr. Pritt, in the course of his address, said 
Mr. Justice Porter decided every point of fact 
in the appellants’ favour and dismissed every 
cause of action put on the original pleadings 
and dismissed every cause of action except 
one on the amended pleadings and gave the 
architect seven-eighths of his claim. 

With regard to the abandonment of the 
scheme, Mr. Pritt said that was due to a storm 
of public opposition to the Brook Green site 
and because there was considerable doubt 
whether, in law, the appellants could 
prevail over a private Act in regard to the 
site. In 1935 the appellants came to the con- 
clusion that they could not hope to get the 
town ‘hall and they abandoned the scheme. 
That abandonment came under the R.I.B.A. 
clause which gave the architect certain sums 
if at the time of the abandonment the plans 
and drawings were ready for the quantity sur- 
veyor. It might be that the whole appeal 
would hinge on that point, and if his con- 
struction was the right one there would be a 
complete end to the appeal. The appellants 
had pleaded that Sir Brumwell. had never 
earned more than the £3,000 he had been 
paid, and in his (counsel’s) submission, Mr. 
Justice Porter should have dismissed the 
action with costs. 2 

Mr. Pritt then dealt at great length with 
the evidence given at the trial, and in sum- 
ming-up his case for the appellants, submitted 
that they were justified in terminating Sir 
Brumwell’s appointment as he had failed to 
comply: with their requests, which were in 
fact reasonable. Sir Brumwell said he had 
done everything which he could have been 
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reasonably asked to do, but the evidence 
showed tne contrary. 1t was admitted that it 
wowd have taken him another three months 
to have designed the necessary steelwork and 
make the proper calcuations. ‘Lhe tact was 
that Sir Brumwell had not prepared pians or 
designed anything in the circumstances which 
was of merchantable quality, and tne only 
question was, had Sir Brumwell been suffici- 
ently paid by the £3,00U he had already re- 
ceived? He (counsel) submitted that he had. 


Mr. Morris supported the judgment of Mr. 
Justice Porter, on behalf of Sir Brumweil. 
He said it was very hard on Sir Brumwell that 
the scheme was abandoned, because he had 
put fonward a proposal which had also been 
put forward by the original Hammersmith 
Council. When the clamour came he was 
rather in the position that he could not face 
that clamour personally. He was placed in 
a position of very great embarrassment by a 
decision taken very suddenly by the Council. 
When July, 1935, came and the scheme was 
abandoned the Council asked him to send in 
an account of his fees. He had been paid 
£3,000 on account and nothing at all had been 
paid since that time. Eventually the present 
action was brought and the claim was met 
principally by this point ; ‘‘ We were entitled 
to terminate this contract because Sir Brum- 
well said the site was not one on which this 
town hail could be built and he ought to 
have told us so from the start.’’ Nowhere in 
the pleadings was there any allegation against 
Sir Brumwell’s competency. 

Mr. Pritt replied on behalf of the appel- 
lants, and at the conclusion of the arguments 
Lord Justice Greer announced that the Court 
would reserve its judgment, 

Judgment was accordingly reserved. 

Lord Justice Greer, in the course of deliver- 
ing a considered judgment dismissi the 
appeal, after stating the facts of the case, 
sald that Sir Brumwell Thomas was engaged 
in the first place by the Council under seal to 
do the work on the scale fixed by the R.I.B.A. 
and was instructed to prepare the necessary 
drawings. After certain drawings had been 
made there were alterations made, and Sir 
Brumwell went on with the work for the 
erection of the building on the Brook Green 
site. Certain extensions were suggested and 
these Sir Brumwell carried out. Provision was 
made for payment equivalent to payment for 
abandoned work. Sir Brumwell had received 
on account the sum of £3,000. Later the 
Council abandoned the work. The judge at 
the trial held that Sir Brumwell had done all 
the work under sub-paragraph (b), and he 
(the judge) allowed an amendment of the 
statement of claim which entitled Sir Brum- 
well in the circumstances to claim damages 
against the Council for breach of contract, and 
on the amended claim he gave judgment for 
Sir Brumwell for £7,000 (inclusive of the 
£3,000 paid). 

In the present case, Sir Brumwell contended 
that he had done most of the work and that 
the scheme was abandoned by the Council 
before he had had an opportunity of com- 
pleting the work and, further, that having 
regard to the practice among architects, if the 
scheme had not been abandoned, a quantity 
surveyor could have taken out the quantities 
and would have called attention to matters 
which would have to be decided before the 
quantities were finally settled. The Council 
took the view that the £3,000 paid to Sir 
Brumwell covered all he was entitled to. 

Proceeding, the Lord Justice said that in 
his opinion the architect was entitled to be 
paid for the services he had performed on the 
4 per cent, scale and to damages. In his 
judgment there was no reason to differ from 
the conclusions arrived at by the judge at the 
trial and that the appeal should be dismissed 
with costs. : 

Lord Justice Slesser concurred, saying that 
in his view the ‘instructions given by the 
Council supported continuity of Sir Brum- 
well’s work. 

Lord Justice MacKinnon also cencurred. 

An application for leave to appeal to the 
House of Lords from the judgment of the 
Appellate Court was refused. 
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TOWN PLANNING IN AMERICA. 


Tue last lecture for the session of the 
Architectural. Association was given on Tues- 
day, May 31, by Sir Raymond. Unwin, 
F.R.LB.A., whose subject was ‘ Town 
Planning in America.’’ In the absence of 
Mr. L. H. Bucknell the chair was occupied 
by Mr: Verner O. Rees, F.R.1.B.A., President- 

ect. 

The chairman, introducing Sir Raymond 
Unwin to the meeting, said the first book on 
town planning that any of them had bought 
was that written by Sir Raymond 30 years 
ago. 

eT ho -lestatee said that the vastness of the 
United-States, which had a land area of more 
than thirty-three times that of the island cf 
Great Britain, and an area of water, chiefly 
lakes, nearly. equal to our island, might be 
indicated by plotting upon it an area 100 miles 
square, which would suffice to hold the whole 
of the population of the United States, 
urbanised on the basis of 10 dwellings to the 
acre. Conditions in the different parts of the 
country varied from the extreme of rural 
simplicity in some areas to the extreme of 
urban congestion and complexity in others. 
There were thousands of simple country towns 
spaciously santas and there were hundreds 
of large towns where the congestion exceeded 
anything we experienced here. 

Most American towns were planned to the 
extent that a grid system of streets deserved 
the name of a plan. There were exceptions 
more completely planned, such as Washing- 
ton, with its spacious lay-out—a series of 
diagonal streets superimposed on the grid 

n. This resulted in difficult crossings 
where the diagonals crossed the checkerboard 
pattern. The Capitol was very well placed. 
New York illustrated the location of the most 
impressive buildings with the utmost indi- 
vidualism, leading to confusion, congestion 
and complete absence of order in the group- 
ing of those buildings; and, like many other 
American towns, New York suffered from an 
individualism of plot owners: much more 
thorough than any individualism of estate 
owners experienced in this country. But 
there were old parts of New York, Boston 
and New Orleans, and other towns, where the 
development by larger estate owners, plus a 
settled state of architecture, had produced 
some unity of effect, often very fine and 

leasing. 

. America was a fascinating country to visit, 
because it was in the state of waking up 
rather rapidly and energetically to the fact 
that an extreme individualism would no 
longer work. All kinds of changes in outlook 
and aims were taking place. The large-scale 
housing schemes which were being forced 
upon the country by the failure of private 
enterprise to meet the needs of the lower- 
income groups, and the more complete satellite 
units which were represented by what were 
known as the “ n belt towns,’ were set- 
ting architects and planners to consider a more 
complete design in relation to a much larger 
whole or unit than the individual building 
taken by itself; harmony with the whole being 
the prime element in the design. _ : 

This was leading to a change in architec- 
tural education. In the past concentration on 
the individual building as a separate 
problem in design, and concentration 
on larger buildings in the main, had 
been more marked than here. This was 
now being modified and supplemented by 
the introduction of more general considera- 
tions of collective housing and the wider plan- 
ning point. of view, which regarded the indi- 
vidual building as part of a larger whole, 
needing before all else to be in harmony with 
its neighbours if any total effect was to be 
obtained. : 

Close association of town planning schools 
with the architectural schools was becoming 
common. Columbia University (New York) 
was a case. A school of housing and town 
planning had been attached to the school of 
architecture, and this had been gradually de- 
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veloped into a school of planning, in many 
ways a post-graduate school in which it was 


assumed that the students had already 


acquired: a good deal of technical knowledge 
when they came, and in which a broader idea 
of planning was aimed at. Courses of lectures 
were given to the planners by engineers, 
sociologists, psychologists, economists, statis- 
ticians, and so on, attached to the different 
faculties of the University, and this made it 
easier and less expensive to run a complete 
planning school on the lines of teaching people 
what was becoming one of the most important 
new activities of humanity, i.e., planning their 
life’s environment on a much wider scale than 
had ever been done in the past. For that 
reason the Architectural Association was now 
discussing with London University to find 
whether it would be possible to create a link 
between the planning school and the London 
University. 

In America planning was being used with- 
out the limiting word ‘‘ town ”’ to cover all 
aspects from site to national planning. Plan- 
ning schemes in the sense of our English 
regulatory planning were nearly absent in 
America, although zoning in built-up areas of 
towns as a means of protecting existing 
property values had become general : at best, 
however, the effect of this was very limited. 
Much of our town planning would be uncon- 
stitutional in America. There, only such 
regulatory planning could be adopted as would 
come within the ‘‘ police power,’’ which per- 
mitted State Governments to regulate the use 
of property in the interests of ‘‘ health, safety, 
morals and general welfare ’’; and hitherto 
westhetic character had not been deemed to 
come within this category. 

In the wider field of regional state and 
national planning, very much progress had 
been made, and the United States were far 
ahead of this country. While in this wider 
field the work might seem to lie further and 
further away from the subject of architecture, 
and to depend more and more on economics 
and sociology, and while much of it was done 
by engineers and economists, the fact that it 
was being associated with the Planning 
Schools suggested a recognition of the fact 
that the principles of planning applied, how- 
ever extensive might be the field to be 
covered. The purpose of planning was to 
establish coherent and harmonic relations be- 
tween all the parts. New values in many 
spheres would arise from the new relation- 
ships, and this was as true of the parts of a 
state or nation as it was of the parts of a 
building or site. 

The lecture was illustrated by lantern slides. 


Discussion. 

Mr. R. C. Eriru, moving a vote of thanks 
to the lecturer, said that nearly all the 
younger generation of architects felt very 
strongly the necessity for planning—town, 
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country and national; the chief difference be 
tween them was as to the method by which 
they would plan. Most architects disliked 
planning by regulation, such as we practised 
here, the idea of which was to allow natural 
development but to prevent individualism 
getting too much of a hold. In practice, regy. 
latory planning did not bring a proper natural 
development nor do very much to stop indi- 
vidualism. When looking at English town 
plans he was always struck by their extreme 
lack of imagination. Generally*there was one 
snake-like arterial road, and the rest of the 
village or town was zoned out at two four 
six and eight houses to the acre. with 
meadows down by the riverside condemned 
to be covered by factories aad with a certain 
amount of land reserved as open space. He 
thought it better either to let individuals 
destroy their country as they thought best, or 
else to have a plan which said, “ If you build 
here you must build as I say.” 


Mp. R. J. E. Morrison, who seconded the 
motion, said the lecturer had shown that town 
planning was the ultimate means of expression 
of the architect. He had also shown how the 
individual architect, by the way he handled 
a building, could contribute to the success of 
town planning. Consideration of the buildin 
in itself was not enough : if the architect was 
to serve the community he must think of his 
building as part of the town. 

Mr. Gitpert H. Jenkins said Sir Raymond 
Unwin told them that in America architec. 
ture, landscape architecture and town plan- 
ning were all under one head. It was to be 
hoped that here we should get all these sub- 
jects into one school. 

Mr. G. L. Pepier said that in America the 
revival of planning had followed the Chicago 
Exhibition and been rather grandiose. About 
the same time as that Exhibition Sir Raymond 
Unwin had been working at Letchworth and 
the Hampstead Garden Suburb, and his in- 
fluence on planning in England had been 
immense, English planning, with all its short- 
comings, had always had a human basis, be- 
cause Sir Raymond Unwin had taught his 
followers when they planned to think of the 
people living in the houses and working in 
the towns. If we worked up from that to 
something rather more in the grand manner, 
that was the right way to plan. 

Dr. L. Duptey Stamp said there was a real 
danger in treating a country as a blank sheet 
of paper. It had its physical characteristics, 
besides others that were due to the sequence 
of human occupancy. In the case of our own 
country this stretched over thousands of years, 
and was a very real basis on which to start. 
Sir Raymond Unwin had given the right 
viewpoint—planning on a large scale based 
on a wide study of all the factors concerned. * 

Mr. G. A. Jetticoz said we must under- 
stand what exactly were the duties of the 
architect in town planning. He thought it 
was best to have a business man in control. 
The human brain had its limitations. For 
most people it was impossible to comprehend 
architecture and town planning at the same 
time. 

Replying to the discussion, Sm RayMonD 
Unwin said he did not agree with the last 
speaker that a business man was the best 
man to be in control of planning; but he 
agreed that it would be a very difficult thing 
for the planner to get all the knowledge 
necessary for his work. It would be neces- 
sary for the planner to select, and what he 
needed to know was enough about all the 
different items with which he was Col 
cerned to be able to realise, and, in so far 
as the result was physical, to analyse clearly 
the relationships between all these different 
parts and activities. It was the conception 
of the new order of relationships which was 
the essential thing in planning, and whether 
you had a man trained as an engineer, a8 42 
architect, or even as an economist, if he had 
the particular faculty he was the man for 
the head of the planning. Other people were 
needed to take up all the individual details. 
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THE HAROLD COHEN LIBRARY, UNIVERSITY OF LIVERPOOL 


Tuis new building will place 
Liverpool University in line with 
the best of modern centres of learn- 
ing, while providing for the 
requirements of future years. With 
this in mind, wisits were paid by 
Mr. Harold Dod, F.R.I.B.A., to 
French, Swiss and German Uni- 
versities. 

The main block, faced with Port- 
land stone, looks towards the 
entrance to the University Quad- 
rangle, and has two subsidiary 
wings. The rear portion consists 
of a ferro-concrete book stack con- 
taining eight floors. The main 
block contains, on ground floor, an 
entrance hall (walls in marble and 
floor in marble and terrazzo); an 
exhibition room (for special 
exhibits and rare volumes, etc., 
40 ft. by 30 ft.), and studies and 
book storage. 

On the first floor is the catalogue 
hall (the focal point of — the 
scheme). The catalogue cards are 
contained in a specially designed 
fitting centrally placed in this hall, 
and made of Australian walnut and 
sycamore. Also on this floor is the 
main reading-room, 122 ft. by 38 ft. 
by 25 ft. high. It accommodates 
120 readers and 7,000 volumes. The 
bookeases and all the furniture are 
in Australian walnut, figured 
walnut; Macassar ebony and 
sycamore. The walls are lined 
with acoustic wall stone, and the 
_ eeiling has special aggregate con- 
crete beams, which are cellulosed. 
Light fittings are of pale copper, 
anodised. 

Also on the first floor are the 
special reading-room (40 ft. by 
30 ft., accommodating 20 readers, 
and panelled in figured Canadian 
maple and mahogany, with an 
Acousti-Celotex ceiling), and the 
journal room. The latter is 56 ft. 
by 30 ft., and holds 48 readers. It 
is panelled in weathered sycamore 
and mahogany, and has, like the 
reading-room, an Acousti-Celotex 
ceiling. Adjoining are the north 
and south rooms, for books in open 
access and special study. 

The stack block, on eight floors, 
accommodates a total of nearly 





THE REAR ELEVATION, SHOWING 
BOOKSTACK. 


half a million volumes. There is 
extra storage in remaining parts of 
building, and the grand total of the 
building, fully fitted, is approxi- 
mately 1,000,000 volumes. All 
shelving in the stack is of pressed 
steel, cellulosed. 


The whole building is air-condi- 
tioned, the air in the main rooms 
being delivered via the bookcase 
heads and extracted under the 
bottom shelves. All _ electric 
fittings, door fittings, furniture, 
etc., have been designed by the 
architect in conjunction with the 
manufacturers. The total cost of 
building was approximately £95,000. 


The consultants for steelwork and 
reinforced concrete were Messrs. 
Hurst and Pierce, MM.Inst.C.E., 
and the sculptor was Mr. Eric 
Kennington. 


The general contractors for this 
building were Messrs. Joshua Hen- 
shaw and Sons, of Liverpool, 7, and 
sub-contractors were: May Acou- 


sties, Ltd.; acoustic stone; William 
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THE CROSS-SECTION. 


Beardmore, Ltd., Acousti-Celotex; 
Quiggin Bros., Ltd., architectural 
decorating (metal) ; Houghton and 
Jones, Ltd., architectural decorat. 
ing (plaster) ; J. H. and I. Sankey, 
architectural decorating (wood- 
work); Charles Hornby, demoli- 
tion ; John Hunter and Co., electric 
light; Midhurst Whites, Ltd., facing 
bricks; Quiggin  Bros.,  Ltd., 
fencing ; Trussed Concrete Steel 
Co., fireproof floors; Conway and 
Co., flooring (terrazzo) ; Laminated 
Wood Products, Ltd., flush doors; 
J. G. Nicholls, Ltd., glass and 
glazing; G. N. Haden and Sons, 
Ltd., heating; George Lowe and 
Sons, ironwork; J. H. and JI, 
Sankey, joinery ‘and cabinet work; 
Marryat and Scott, Ltd.) lifts ; 
Korkoid Floors, Ltd., ‘ Korkoid ” 
flooring; J. Faulkner and Sons, 
lightning conductors; John Stubbs 
and Sons, marble; Henry Hope and 
Sons, metal casements ; Henshaw 
Bros., painting; H. E. Wilson, 
Ltd., painting (cellulose); Hoyle, 
Robson, Barnett and Co., painting 
C Glazement ”); Henry Hope and 
Sons, patent glazing; R. W. 
Haughton, Ltd., plumbing and 
sanitary fittings; J. L. Kier, Ltd., 
reinforced concrete; Val de Travers, 
Ltd., roofing (asphalt); Chatwood 
Safe Co., strongroom; Edward 
Wood and Co., steelwork; Luxfer 
and Co., steel shelving; Liverpool 
Artificial Stone Co., stone (cast); 
William Thornton and Sons, stone 
(Portland); Standard and Pochin 
Bros., ventilation; The Synchro- 
matic Time Recording Co., clocks 
(electric); H. Tyson Smith, carv- 
ing; G. Johnson Bros., turnstiles 
(‘* Staybrite ’’) ; Troughton and 
Young, Ltd., and G.V.D. Illumi- 
nators, Ltd., lighting fittings; 
Luxfer, Ltd., steel staircases; 
Luxfer, Ltd., and J. A. King and 
Co., ‘“‘ Glas-crete canopies; Rowe 
Bros., Ltd., sanitary fittings; 
Accordo Blinds, Ltd., _ blinds; 
Lewis’s, Ltd., curtains; William 
Rowlands and Co., plantations; and 
The Keystone Paint and Varnish 
Co., Ltd., and The Walpamur Co., 
Ltd., paint. 





june 10 1938 THE BUILDER 1133 


MR. HAROLD A. DOD, MA., F.R.L.B.A. (WILLINK AND DOD), - ARCHITECT. 





DETAIL OF MAIN ELEVATION. 














THE BUILDER 


1134 















































« in” me 

l< 3 « i ba ; | | 

PS ote Ce Sg ear paedaass saben, Be Sa 
Wo =i hide ME ET Ng Zt OTN 7 A pe 
| rey rae: 1exse a Bea 2b & 
£0 - i 2 MA Big 
: ' Ea ae LPN 4d a, | 
' 2 fs | Nes \ | tS * 

>: Lee Fa Ue arn Ge 
—¥ Be. i a ; 
\o # °@ 
a7 ” 


































































































Se ee ee 















































Hii 4 





Pe 








EL Nnio | 


<--~——+4,0- 


























FIRST-FLOOR PLAN. 
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KINGSTANDING SWIMMING BATHS FOR THE. CITY .OF BIRMINGHAM. 





THE MAIN ENTRANCE FRONT. 
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KINGSTANDING “SWIMMING = BATHS 
CHERRINGTON AND STAINTON, 


MESSRS. 


Tue building is situated in 
Warren Farm-road, at the ciwic 
centre of Kingstanding, set back 
from the road with a turfed fore- 
court and harmonising with the 
general lay-out of this part of 
Kingstanding. The building com- 
prises entrance hali, ticket. office, 
scholars’ rooms (boys and girls), 
dressing-rooms (men and women), 
shower-rooms, etc., large pond and 
learners’ pond, café, filtration 
house, boiler house and car park. 

The entrance hall is approached 
through three double doors, and 
presents a very pleasing effect, with 
green rubber-tiled flooring and 
walls treated with oak panelling 
and a green terrazzo skirting. 

At each end of the entrance hall 
are stairs leading to the scholars’ 
rooms and to the café. To the left 
and right of the ticket office are the 
entrances to the men’s and women’s 
dressing-rooms respectively. Each 
dressing-room contains 52 metal 
cubicles for changing purposes only 
and 153 metal clothes lockers, which 
are unlocked by the attendant when 
the bather presents a rubber wrist 
band numbered to correspond with 
the respective locker. Access to the 
swimming ponds is through the pre- 
cleansing or shower-rooms, which 
contain foot- and. shower-baths, 
washhand basins and lavatories. 
The small bath hall (47 ft. 6 in. by 
29 ft. 6 in.) is situated between the 
men’s and women’s dressing-rooms, 
and contains a learners’ pond 36 ft. 
by 18 ft., which varies in depth 
from 2 ft. 3 in. to 4 ft. 6 in. 

The main bath hall (122 ft. by 
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48 ft.) is at right angles to the small 
hall, and contains a pond 100 ft. by 
35 ft., which varies in depth from 
3 ft. 3 in. to 10 ft. 2 in., and a 
tubular diving stage. The portal 
frame construction of the main hall 
gives a lofty appearance enhanced 
by the clean, simple lines of the 
interior and the ample natural 
lighting. The walls of both halls 
are lined to a height of 7 ft. with 
marble terrazzo of light travertine 
colour relieved by green skirting 
and capping. 

The café overlooks the ponds and 
also the civic centre, access to the 
balcony being by three double 
doors. Accommodation is provided 
for 50 patrons, and light refresh- 
ments are available at moderate 
charges. The external wall facing 
of the entire building is of brick 
with stone copings. The buildings 
are heated to the required tempera- 
ture partly by steam passing 
through pipes in a closed circula- 
tion with the boiler and partly by 
hot water, which is heated by a 
steam thermostatically controlled 
calorifier and circulated through 
pipes and radiators to the several 
parts of the establishment by a 
centrifugal pump. The heat units 
for the buildings, swimming-baths 
water, shower and domestic 
requirements are supplied by two 
low-pressure cast-iron sectional 
boilers. 

The quantity surveyor was Mr. 
Walter B. Bond, F.S.I., and the 
main contractors Messrs. C. Bryant 
and Son, Ltd., of Birmingham. The 
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filtration contractors were the 
Permutit Co., Ltd.; the heating 
contractors Messrs Norman Turner 
Engineering Co.; the electrical con- 
tractors were Messrs. H. Pratt, 
Ltd.; the chief engineer being Mr. 
Richard Hoggins. 


Sub-contractors were: Brickwork 
(Phorpres), London Brick Co., Ltd.; 
structural steelwork, Wilfred Robbins, 
Ltd.;_hollow-tile floors, Helical Bar 
and Engineering Co.; asphalt, The 
General Asphalte Co.; glazed tiles in 
ponds, etc., The Stourbridge Glazed 
Brick and Fireclay Co., Ltd.; terrazzo 
wall linings, etc., Marble Mosaic Co., 
Ltd.; stairs, Stuart’s Granolithic Co., 
Ltd. ; windows, Mellowes and Co., Ltd.; 
lanterns and laylights, Hills Patent 
Glazing Co.; doors, Drytone Joinery, 
Ltd.; handrails, wrought-iron fenci : 
etc., J. R. Pearson (Birminghamy’ 
Ltd.; dressing cubicles, James Gib- 
bons, Litd.; floor channel covers, 
Fisher and Ludlow; lightning conduc- 
tors, Eleock and Wood; ironmongery, 
Walker and Wood, Ltd.; lockers, 
Roneo, Ltd.; manhole covers, Ridg- 
acre Foundry Co., Ltd.; cork flooring, 
Mundet Cork Products, Ltd.; rubber 
flooring, Universal Rubber Paviors, 
Ltd.; sanitary fittings, Binks and Co., 
Ltd.; wall vents, Parker, Winder and 
Achurch, Ltd.; kerbs, etc., Tarmac, 
Ltd.; tar paving, Birmingham 
Asphalte and Paving Co.; copings, 
Allied Guilds; fountain heads, ete., 
Lion Foundry Co., Ltd.; ‘‘ Celotex,” 
Celotex, Ltd.; inscription tablets, Bir- 
mingham aT gee electric lighting, 
H. Pratt, Ltd., secondary electric 
lighting, City of Birmingham Gas 
Department; heating, Norman Turner 
Engineering Co., Ltd.;__ filtration, 
Permutit, Ltd.; electric clock, Swin- 
den; diving stage, The London, Mid- 
land Steel Scaffolding Co., Ltd.; and 

ay office bronze. sash, Price and 

aveker. 


THE LEFT MAY BE SEEN ENTRANCE TO LEARNERS’ POOL. 
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“ ALHAMBRA HOUSE,” CHARING CROSS ROAD, W.C. 


MR. ANDREW. MATHER, F.R.I.B.A.. AND MR. HARRY WEEDON, A.R.LB.A., 
ASSOCIATED ARCHITECTS. 
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“ALHAMBRA HOUSE,” 


GENERAL CoNnstRucTION. — Construc- 
tion is a reinforced concrete frame 
with panel walls, varying from 5 in. 
to 7 in. in thickness, acting as 
beams. Floors are of hollow tile 
construction, staircases in rein- 
forced concrete. 

InsvLaTIon.—This. has been ob- 
tained by “ Corquilt” laid under 
#-in. cement screed to the floors. 
The “Corquilt” is turned up 
against the l-in. cork, which is used 
as permanent shuttering to the 
walls. This isolates each floor from 
the general structure. Special con- 
sideration was given to the walls 
to the area and west elevatiun gen- 
erally, as any possibility of noise 
from the stage or the organ in the 
theatre adjacent had to be obviated; 
thus the l-in. cork was augmented 
by a layer of 1-in. fibre, covered with 
wire mesh and plastered normally. 
All the offices to the area are fitted 
with double windows. 


ExTernaL Facrne.—The external 
facing to the three main elevations 
is }-in. opaque glass, bedded in a 
special mastic, and fixed with re- 
bated horizontal] aluminium strips, 
which are plugged at intervals to 
the concrete. Portions of the fac- 
ing obtain fixing by a special re- 
bated aluminium head to the win- 
dows. The facing to the area is in 
6-in. square white earthenware tiles. 
Provision is made. fer the erection 
of cradles for cleaning purposes to 
all the elevations. 


WInpDows.—Windows to the three 
main elevations are divided into 
approximately 5ft. units; the lower 
portion of each unit is a fall-back 
type and the upper portion pivot- 
hung. ; 

Martn_ Srarrcase. — Treads and 
risers of the main staircase are in in 
situ terrazzo. Quarter space landings 


and main landings are in pre-cast _ 


terrazzo slabs. 


FioortnG in offices generally is 
l-in, beech block, laid on the j-in. 
cement screed. 

Heatine is by hot water radiant 
panels below each window unit. The 
boiler-house is in the basement. 


Lirts.—Two liffs are installed, 
working at a speed of 300 f.p.m. for 
either attendant or automatic 
operation. 

WATER suUPPLy is by artesian well. 
which also feeds the Odeon Theatre. 
‘The consulting electrical engin- 
eers were Messrs. A. E. Mohring 
and Son, and the consulting heating 
engineer Mr. W. H. Bone. The 
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THE ENTRANCE HALL. 


quantity surveyors were Messrs. 
Tucker and Huntley. 

The general contractors were Sir 
Robert McAlpine and Sons (Lon- 
don), Ltd., of Pall Mall, S.W.1, and 
sub-contractors were : 

Williams and Williams, Ltd., metal 
windows; Norris Warming Co., Ltd., 
heating; Beeston Boiler Co., boilers; 
Walter Cassey, Ltd., door furniture; 
Carron Company, sanitary fittings; 
J. Westerdick and Sons, Ltd., join- 
ery; Vigers Brothers, woodblock 
flooring; F. A. Norris and Co. Ltd., 
catladders; Eric Munday, metal 
letters; Fenning and Co. Lid., 
granite; T. Clarke and Co., electric 
wiring; D. Assersohn, electric light 
fittings; Pugh Brothers, Ltd., exter- 
nal glass facing and mirrors; Isler 
and Co. Ltd., artesian well; James 
Clarke and Son, glazing; H. and F. 
Badcock, plastering; Art Pavements 
and. Decorations, Ltd., marble and 
terrazzo; Piggott Brothers and Co. 
Ltd., flagstaff; Marryat and Scott, 
Ltd., passenger lifts; J. Starkie 
Gardner, Ltd., metal balustrade, 
handrails, and radiator grilles; 
Palmer’s Travelling Cradle and 
Scaffold Co. Ltd., channels for 
cleaning cradles; Vibro-Insulations, 
Ltd., insulation; J. A. King and 
Co. Ltd., pavement lights; Tile 
Decorations, Ltd., wall tiling; Bax- 
ter Geoffrey and Co. Ltd., plumb- 
ing; Camden Tile and Mosaic Co. 
Ltd., external wall tiling; Excel 
Asphalte Co., Ltd., asphalt; Hemel 
Hempstead Brick Co., partition 
blocks. Excavation and concreting 
were executed by the general con- 
tractors. 


MR. ANDREW MATHER 
F.R.1.B.A., AND MR. 


| HARRY WEEDON, §A.R.I.B.A., 


ASSOCIATED ARCHITECTS. 
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BaCHIETFECTURE AT THE ROYAL ACADEMY. 


W. Palmer-Jones, delt. 


ADDITIONS TO AN 18th-CENTURY HOUSE, SURREY. 
MR. W. J. PALMER-JONES, F.R.I.B.A., ARCHITECT. 


Various additions which had been made to this early 18th-century house would be cleared to make room for the additions shown 
above, which would give a balanced and dignified composition to the whole. 


R pew Wamae’ tae 
A HOUSE! NEAR] LYME REGIS, .DORSET. 
MESSRS. KENNETH DALGLIESH AND R. K. PULLEN, F. AND A.R.1.B.A., ARCHITECTS. 


Faced in cast stone, and roofed with green Delabole slates, this house has sitting-room, dining-room and loggia, with 
usual service accommodation and maid’s room on ground floor and four bedrooms above. The house was built by 
Messrs. W. Caddy and Sons. 
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COMPETITION 


WINNING DESIGN : 


ASSESSOR’S REPORT. 


Tue award of the assessor in the competi- 
tion for the proposed Duncan of Jordanstone 
College of Art building, Dundee (Mr. JuLian 
LeatHart, F.R.I.B.A.), is given on page 
1127. His report on the designs is as follows :— 

I have examined the 75 sets of drawings 
submitted in this competition, and I have 
selected therefrom the first three designs. 

The most appropriate solution of the plan- 
ning problem for an Art College on a site of 
the peculiar shape and character of that 
selected for the proposed new building is, in 
my opinion, the open type, either in the 
form of a U, Z, or an L. 

A number of schemes have been submitted 
which conform to one or other of these re- 
spective plan-shapes, but, unfortunately, they 
all possess essential weaknesses in the im- 
portant factors of aspect or circulation. 
Further, many of them exceed the prescribed 
limit of cost by an excessive margin. Essen- 
tial conditions have been violated in not a 
few of these otherwise clever schemes, and 
these additional influences militated against 
their success in the final choice. 

In view of the foregoing circumstances, I 
have been obliged to select a scheme which. 
from the essential considerations of aspect. 
circulation and cost, provides the closest 
literal interpretation of the conditions of the 
competition. 

This design is numbered 72 [Mr. James 
Watuiace, L.R.I.B.A.], and I place it first. 
It is the most efficient of the many enclosed 
p remand type plans submitted. An un- 

esirable feature of this plan, which’ will 
require careful reconsideration, is the inclu- 
sion of two very small lighting areas ad- 
joining the south block corridor. 

The rear side elevations are lacking in 
interest and will require to be remodelled 
in closer conformity with the character of 
the Perth-road elevation; at the same time, 
this main front will be improved by a modifi- 
cation of its mannerisms and by the elimina- 
tion of the false central accentuation to the 
attic wall. But for these criticisms this 
scheme is competent. 

I_ place second the design No. 36 [Mr. 
D. D. Harrison, A.R.I.B.A.]. It is the best 
of the open type plans submitted, and it has 
certain points of superiority over the first 
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premiated design, particularly in its position 
on the site and in its elevational treatment. 


- This scheme fails by reason of imperfections 


in the planning of the students’ entrances 
and cloakrooms, with attendant disadvan- 
tages in dispersal to the teaching depart- 
ments, and chiefly to the fact that its 
author has ignored the answer to question 
No. 4, which defines the height of the new 
building along the Hawkhill-place building 
line. 

1 place third the design No. 12 [Mgssrs. 
W. A. Metiton anp.H. E. Fursz]. This is 
a further good example of the open type 
plan, but it is unnecessarily grandiose in the 
planning of the main entrance hall and pub- 
lic approaches, and I am of the opinion that 
the author’s estimate of cost is inadequate. 


THE WINNER’S REPORT. 


Following are points from the winner’s 
report :— 

GeENERALLY.—After a careful study-of the 
site, and the requirements of the promoters, 
it was felt that the most satisfactory solution 
of the problem was to form a complete build- 
ing for the first portion, with unbroken cir- 
culation in a single unit building, with all 
classrooms facing outwards, leaving the court- 
yard clear to light corridors and to accom- 
modate the deferred portion later without in- 
terfering with the work of the college. 

Briefly, the advantages claimed, for these 
arrangements are as follows : (1) Directness 
and simplicity; (2) the maximum amount 
frontage facing north; (3) the avoidance of 
placing rooms reliant on lighting from areas; 
(4) the reduction of noise by not enclos- 
ing the noise-producing workshops in areas; 
(5) the fullest advantage has been taken of 
the ground levels in the planning and in the 
placing of the buildings to save any excessive 
excavation or underbuilding. With that in 
view the floor levels have been carefully con- 
sidered in relation to the existing ground 
levels. 

Marx Burmpinc.—The departments fall 
naturally into two divisions : (a) those requir- 
ing north aspect; and (b) the departments not. 
requiring this light. These have been the 
main consideration throughout. The south 
block is set parallel to Perth-road, and is four 
storeys in height, with a central main entrance 
hall approached from Perth-road and leading 
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DUNDEE. 


direct to the upper ground floor, anda central 
corridor running east and west, around which 
are grouped lecture room, governor’s room 
college shop, etc. At the extreme ends of this 
lock are the students’ entrances, leading 
direct to the lower ground floor, which js 
entirely given over to cloakrooms and lavato 

space, and so planned to relieve congestion, 


Exevation.—The design is on modern 
lines and allows of a maximum amount of 
light with an appearance of architectural dig- 
nity and fitness for purpose. Reliance has 
been placed on simple massing without elab- 
orate detail. The building would be faced 
with sand-faced brickwork of warm colour 
with wide joints. There would be stone 
accentuations to parapets, sills, ‘plinth, jambs 
of windows, etc., of front block, but limited 
to parapets and sills of the rear and side 
blocks. 


Construction.—This would be a steel- 
framed type of construction, with brick panel 
walls and partitions, which would be capable 
of removal and would not carry floor loads, 
but would allow of elasticity of planning. 
Floors to be of hollow block construction and 
staircases of reinforced concrete construction. 
The floors in the classrooms to be finished 
in hard-wood blocks and floors of workshops 
to be finished in grano-paving. Main en- 
trance floors would be large terrazzo tiles, 
and stair treads-in terrazzo and walls of hall 
and staircase in ‘‘ Manu-marble.’’ Wallis 
generally to be finished in plaster. The ut- 
most simplicity of finish would be main- 
tained throughout. Lavatories would have 
impervious tiled floors and dadoes. All win- 
dows would be school pattern, of steel, with 
maximum opening parts for ventilation and 
easy cleaning. Roofs of workshops would be 
the usual type, with slate covering to the 
flat slopes. The flat roof of the main build- 
ing would be covered with two layers of 
asphalt, with an insulating material between 
the asphalt and concrete. Owing to the hilly 
nature of the site it is suggested to step the 
foundations to conform to the varying levels 
of the ground. The heating of the buildings 
would be on a low-pressure hot-water system. 

The total cube is 1,146,056 cu. ft., which 
at 1s. 3d. gives a price of £71,627. The 
deferred portions total 228,350 cu. ft., which 


gives an estimated addition of £14,271. 
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THE BUILDING INDUSTRY AND PUBLIC 
SUPPORT. 


THE WORK OF B.I.N.C. 


Tux Special Committee for Public 
Relations of the Building Industries 
National Council are now making their 
annual appeal for financial support of 
their work on behalf of all sections of the 
industry—work which may be described 
as an effort by the industry for the 
industry in the interest of the country’s 
economic well-being. : 

The main objects of the work of this 
Committee are to maintain a centre for 
the collection and collation of economic, 
commercial and statistical information 
concerning the affairs of the building 


industry, for the purpose of:— __ 

(1) Disseminating authentic informa- 
tion throughout all branches of the 
industry as well as throughout the wider 
commercial and financial interests asso- 
ciated with the industry. 

(2) Giving public expression to the 
views of the united industry on matters 
of common concern. 

(3) Educating official and _ public 
opinion as to the widespread economic 
advantages accruing to the country from 
building activity and the losses that are 
immediately sustained by all sections of 
the public when building declines. 

The following are subscribers to the 


funds :— 

Acme Flooring and Paving Co., Adams 
R. and Co., Ltd., Adamson, T. H. an 
Co., Ltd., Bath and Portland Stone Firms, 
Lid., Berger, L. and Sons, Ltd., Birming- 
ham Brick Masters’ Association, Black- 
wells and National Roofing, Ltd., Blockleys, 
lid, Braby, F. and Co., Ltd. Brass 
and Copper Tube Association, Brick 
Investments, Ltd., Bristol and District Brick 
Manufacturers’ Association, Bristol and S. 
Midland Brick and Tile Manufacturers’ 
Association, British Challenge Glazing Co., 
Lid., British Granite and Whinstone Federa- 
tion, British Magnesite Flooring Co., Ltd., 
British Sanitary Fireclay Association, 
Builders’ Merchants’ Alliance, Candy and 
Co., Carsons and Sons, Carter and Co., Ltd., 
Carter, G. and W. H., Ltd., Cashmore Art 
Workers, Cellactite and British Uralite Co., 
Ltd., Cement and Concrete Association, Cold 
Rolled Brass and Copper Association, 
Collier, S. and E., Ltd., Collier, W. H. and 
Co.; Ltd., Coppock, Thos. and_Co., Coronet 
Brick Co., Crittall, R. and Co., Ltd., Cutting, 
R. C. and Co., Dennison Kett and Co., Dent 
and Hellyer, Ltd. 

Earle, G., Ltd., Eastern Federation of 
Building Trade Employers, Erith and Co.. 
Fairways, Ltd., Freeman, J., Sons and Co., 
Ltd., Fyffe and Co., Galvanised Tank Manu- 
facturers’ Association, Garrett, T. and Sons 
Ltd., General Electric Co., Ltd., Gotham and 
Co., Granwood Flooring Co., Ltd., Grey- 
stone Lime Sales, Ltd., Gross, Sherwood and 
Heald, Ltd., Gypsum Mines, Ltd., Hadfields, 
Ltd., Hall and Co., Ltd., Harrogate Red 
Brick Co., Ltd., Hemel Hempstead Patent 
Brick €o., Ltd., Humber Brick and Tile 
Manufacturers’ Association. 

Ideal Boilers and Radiators, Ltd., Im- 
perial Chemical Industries, Ltd., Institute of 

lumbers, Jenson and Nicholson, Lid., 
Jones, T. C. and Co., Kent, George, Ltd., 
Kleine Co., Ltd., Lafarge Aluminous Cement 
Co., Ltd., Lead Industries Development 
Council, Leeds Fireclay Co., Ltd., Leicester- 
shire Brick Manufacturers’ Association, 
Lewisham Timber Co., Ltd., Limmer and 
Trinidad Lake Asphalt Co., Ltd., London 
Brick Co., Ltd., London Master Builders’ 
Association. 

_Manchester Brick Manufacturers’ Associa- 
tion, Marley Tile (Holding) Co., Ltd., 
Marston Valley Brick Co., Ltd., Masonite, 
Ltd., Mellowes and Co., Ltd., Midland Brick 
Association, Midland Builders’ Supply. 

organ, Brown and Co., Ltd., Mosaic and 
Terrazzo Co., Ltd., National Electrical Con- 
tracting Trading Association, National 
Federation of Associated Paint, Colour and 
Varnish Manufacturers of United Kingdom, 
National Federation of Electrical Associa- 
. tions, National Federation of Plumbers and 


Domestic Engineers, National Federation of 
Slate Merchants, Slaters, and Tilers, Neu- 
chatel Asphalte Co., Ltd., Northern Brick 
Federation, North-West Federation of Build- 
ing Trade Employers, Northumberland, 
Durham and Teeside Building Brick Associa- 
tion, Nottingham and District Brick Manu- 
facturers’ Association,. Ockenden and Son 
Lid., Paripan, Ltd., Parker, Winder and 
Achurch, Ltd., Patent Impermeable Mill- 
board Co., Ltd., Pearson, E. J. and J., Ltd., 
Peirson and Co., Ltd., Pilkington Bros, Litd., 
Pratt, J. A. and Co., Ltd., Prior Burners, 


Lid. 

Redpath Brown and Co., Ltd., Regnier, 
Emile, Richards Tiles, Ltd., Roper, Sons and 
Chapman, Ltd., Ruberoid Go., td., Russell, 
E. and A., Ltd. Ruston Bucyrus, Ltd. 
Ruymp and Son, Litd., Shanks and Co., Ltd., 
Shaw, Geo. (Mansfield), Ltd., Smith’s Fire- 

roof Floors, Ltd., Southern Counties 

ederation of Building Trade Employers, 
South-Eastern Federation of Building and 
Engineering Brick Trade, South-Western 
Brick and Tile Federation, Stent Pre-cast 
Concrete, Ltd., Stuart’s Granolithic Co., 
Ltd., Thames Grit and Aggregates, Ltd., 
Trussed Concrete Steel Co., Ltd., Turner’s 
Asbestos Cement Co., Lid., Union des 


‘Verreries Mecaniques, Venesta, Ltd., Vitrea 


Drawn Sheet Glass Co., Ltd., Walpamur Co., 
Ltd., Walsall and District Brick Makers’ 
Association, Welstead, C. E., Ltd., Williams 
and Williams, Ltd., Williams, 8. and Son, 
Ltd., Williamson, H. and Co., Ltd., Wragg, 
Thos. and Sons, Ltd., Wraysbury Sand and 
Gravel Co., Ltd., Yorkshire Amalgamated 
Products, Ltd., Yorkshire Brick Co., Ltd., 
Yorkshire Copper Works, Ltd. : 

We recommend everyone in any way 
associated with the building industry to 
read the appeal (particulars of which are 
now being circulated by the Building 
Industries National Council and are 
printed below) with a view to becoming 
regular subscribers to this Committee, 
which has done so much to keep the 
importance of the economic purposes 
served by the industry effectively before 
the public as a matter not only of 
paramount national concern, but essential 
to the immediate well-being of the 
industry itself. 

Subscriptions should be forwarded to 
Major A. D. 8. Rice, Honorary Treasurer, 
Special. Committee for Public Relations, 
5, Duke-street, Adelphi, London, W.C.2. 


THE APPEAL 

Following is the substance of the 
appeal :— 

FACTORS VITALLY AFFECTING ALL 
ENGAGED IN THE BUILDING AND 
ALLIED TRADES. 

A fundamental but unobtrusive change has 
taken place in the affairs of the building 

industries during the last seven years. 

Until 1932 the building industries were 
regarded merely as a handmaiden and their 
activity of interest only as a symptom or 
measure of the general prosperity of the 
country as a whole. In very few quarters 
was it realised that the prosperity of the 
building industries is itself a crucial factor 
in the economic welfare of this country, 
partly because of the support given to the 
general. market by the vast numbers they 
employ and partly ‘ecause of their impor- 
tance to the many other industries supplying 
goods or materials im connection with the 
erection of buildings. 

Nowadays the importance of this group of 
industries in the economic life of this country 
is not only generally accepted but is pro- 
minently in the minds of all who take an 
active imterest in industrial and economic 
matters. The theme constantly recurs in the 
Press, from leading articles in The Times 
and the leading financial journals to para- 
graphs and articles in local newspapers every-- 
It is regularly the subject of refer- 


here. : 
Mnont by economists and financial leaders 
(such as the chairmen of the great banks) 
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and often by Cabinet Ministers. There is 
hardly a dissentient voice. 

The Special Committee for Public Rela- 
tions of the Building Industries National 
Council feels that it can claim (a claim 
capable of historical proof) that this change 
in atmosphere has resulted directly from the 
campaign which the Committee started 
vigorously in 1932 and has quietly but effec- 
tively continued ever since. It is necessary, 
in the interests of continued success that 
the movement should be maintained. 

A second change of public opinion, initiated 
and fostered by the Committee, which follows 
from the first but which is only now coming 
to fruition, is the more general recognition 
of the importance of mitigating the effects 
of booms and slumps by the careful regula- 
tion of building activity.. The advantages of 
a greater steadiness of demand have been 
apparent to all directly engaged in the build- 
ing industries and to those supplying them 
with materials, but for a long time the issue 
has been in doubt because interests outside 
the industries failed to distinguish between 
(1) a purely indiscriminate and unplanned 
stimulation of public building works on a 
relief basis, and (2) an intelligent spacing-out 
of necessary constructional projects, coupled 
with timely preparation of schemes, so that 
less urgent though necessary projects can be 
reserved (but also made ready for) times of 
lessened activity. It is, of course, the latter 
policy that the Committee has advocated. 

In this second matter also the Special 
Committee for Public Relations of the Build- 
ing Industries National Council has steadily 
pressed forward with a campaign, on behalf of 
the whole industry, for such spacihg-out of 
necessary work. A considerable measure of 
success has been attained. Not only are 
some public authorities acting in accordance 


with a policy, but it has been deliberately 
adopted by important private concerns, (e.g., 
the Great estern Railway, as publicly 


stated by Lord Horne). On several occasions 
the Building Industries National Council has 
made direct representations on the subject 
to the Prime Minister, but until recently his 
statements had still been based on the mis- 
taken assumption that solely relief works 
were contemplated. Quite recently, however, 
in the House of Commons, in reply to a ques- 
tion, the Prime Minister stated that he pro- 
posed to consult with the local authorities 
on this question—a statement which gives 
rise to a hope that the Government is now no 


longer under a~false impression but~ appre=- 


ciates the force of the building industries’ 
case. 

Although our Committee can thus point to 
substantial results of the first importance, 
secured by unrelenting efforts to enlighten 
public opinion, it is evident that complete 
success can only be assured by renewed 
efforts. To ensure that the necessary further 
work is pursued, the Special Committee for 
Public Relations finds that. it is essential for 
its, funds to be speedily replenished. 

The Committee wishes to make it clear 
that the organisation devised and developed, 
which has stood the test of experience, if 
allowed to lapse through lack of financial sup- 
port, cannot be hastily improvised should a 
slump again occur. Recent figures and ten- 
dencies may have reminded you that some 
of the elements of a trade recession are even 
now not absent. The official figures of the 
plans approved for houses, for factories and 
workshops, offices, etc., for schools and public 
buildings, all show a slight, but none the less 
consistent, decline from the peak of 1935-36, 
while interest rates for money on loan have 
consistently increased from approximately 
that time. 

Again, the number of men employed in the 
industry has also decreased during recent 
months. At the same time there has been 
@ corresponding and even greater decline in 
some of the other major industries and 
trades which cannot but affect the volume of 
building work becoming available. It should 
be remembered that these were the primary 


rapid decline in 1931-32. 
Moreover, when the peak of rearmament 
demand on the building industries is reached, 
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there will be an added source of danger to the 
trade of the industries which was absent from 
the -1931 position, namely, that any major 
reduction in the present level of expenditure 
on building work under the rearmament pro- 
will in the absence of an adequate 
reserve of trade, very quickly be felt by the 
building industries, and, if not effectively 
countered by expansion in other directions, 
might be liable to engender a possibly deep 
and prolonged depression. i 
At the time of the last slump it was found 
that the industries were prepared to support 
generously the collective efforts to end ‘the 
slump. The Committee feels that financial 
support ought just as readily to be available 
for continuous and long-term efforts to pre- 
vent a slump affecting the building and allied 
industries, and to avoid future wide fluctua- 
tions of activity. Such collective efforts are not 
only wise but, in the long run, most econom- 
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Therefore, the Committee invites you to 
regard its efforts as an insurance against loss 
of trade and against violent fluctuations in 
demand, and to support these efforts by 
annual contributions commensurate ‘with the 
importance of the results. The Committee 
desires to raise an immediate fund of not less 
than £10,000. There is, however, no reason 
to regard this sum as in any way a burden 
upon the building industries. 


Therefore, in making its annual appeal for 
support of its work on behalf of the building 
and allied industries to secure and maintain 
building and civil engineering activity at the 
highest. possible economic level, the Special 
Committee for Public Relations emphasises 
that its appeal on this occasion is, in the 
light of the facts bearing upon the present 
tendencies in the industries, of more than 
usual importance. 


(See Editorial Comment, page - 1123.) 


THE POWERS OF THE QUANTITY 
SURVEYOR—XXIl 


LL, K.C., Hon.A.R.1.B.A.,A.S.1., etc., assisted by NORMAN P. GREIG, 
By W. T. CRESWE B.A., Barrister-at-Law. 


THE QUANTITY SURVEYOR AND THE 
SUB-CONTRACT. 


Sub-contracts. 

Wuere a sub-contract is entered into be- 
tween a contractor and a_ sub-contractor, 
these two parties are bound by the sub-con- 
tract in the same way as the employer and 
the contractor are bound by the main con- 
tract. The rights and obligations of the 
parties te the sub-contract are regulated by 
the sub-contract, and its terms may or may 
not correspond with those of the main con- 
tract. . But it is important to notice that 
privity of contract exists: only, between the 
parties to the sub-contract itself, 1.c., the 
contractor and sub-contractor. As is well 
known, most building and engineering con- 
tracts provide ‘‘ provisional sums.’’ or ~ p.c. 
items * for work to be executed, and/or for 


the supply of particular materials, which are 


made the subject of sub-contracts between the 
main contractor and sub-contractors. In such 
cases, unless some special contract between 
the employer and the’ sub-contractor can be 
proved to exist, or it can be shown that the 
main contractor in giving an order to the 
sub-contractor for the particular work acted 
as agent of the employer, the sub-contractor 
cannot sue the employer for work and labour, 
for no privity of contract exists between them. 
It is, of course, usually provided in the main 
contract that any sums due to the sub-com- 
tractor under the sub-contract for work done 
are to be included in. the certificates of the 
architect or engineer, and paid by the con- 
tractor to the sub-contractor out of moneys 
paid by the employer on those certificates. 
But that method of payment creates no privity 
of contract between employer and sub-con- 
tractor (see Hampton v. Glamorgan County 
Council [1917], A.C. 13). 


Formal building and engineering contracts 
(for instance, the 1931 Form of Building Con- 
tract) contain provisions in regard to _sub- 
contractors. Thus, clause 15 of the Form 
mentioned provides that all specialists; mer- 
chants, tradesmen and others executing any 
work or supplying and fixing any goods for 
which p.c. prices or provisional sums are 
included in the bills of quantities, who may be 
nominated or selected by the architect are 
declared to be sub-contractors employed by 
the contractor (‘‘ nominated sub-contractors ”’). 
No nominated sub-contractor is to be em- 
ployed on the works to whom the contractor 
objects or (unless architect and contractor 
otherwise agree) will not enter into a sub- 
contract on certain terms, to the effect that 
the nominated sub-contractor is to indemnify 
the contractor against the same obligations in 
respect to. his sub-contract .as the contractor 
is liable for in respect to the, main contract ; 
the nominated sub-contractor is to be paid 
by ‘the contractor (less a cash: discount. of 


s per cent.) within 14 days of his receipt 
of the architect’s certificate (provided for 
under clause 25 of the Contract) which in- 
cludes the value of the sub-contractor’s work. 
Further with regard to payment, before a 
certificate is issued to the contractor, the con- 
tractor must satisfy the architect, if. asked, 
that sub-contractors’ accounts included in 
previous certificates have been duly paid. In 
default the employer may pay the amount due 
to the sub-contractor direct,.on the certificate 
of the architect, and deduct such sum from 
any sums due from the employer to the con- 
tractor. It is a discretionary power and does 
not create privity of contract between the 
employer and the sub-contractor. 


The Quantity Surveyor and the Sub-contract. 


Let it be clearly understood that, apart from 
any definite term in a sub-contract, or any 
link in the latter connecting it with the main 
contract, it is no part-of the duty of the quan- 
tity surveyor named in the main contract. to 
interfere with the sub-contractor’s work. 
Apart from any power given him in the sub- 
contract itself he is not empowered, under the 
main contract, to measure up and value extras 
and omissions in the sub-contract works at 
the expense, that is, of the employer who, as 
we have shown, is ultimately responsible for 
the quantity surveyor’s fees which are, apart 
from the contract, paid in accordance with a 
custom which has been held to exist in the 
building trade—that is, included in the first 
or other certificate issued by the architect to 
the employer on the contractor’s behalf. 
Generally speaking, there is only privity of 
contract, as regards the main contract, 
between the employer and the contractor. It 
is not suggested that the yuantity surveyor 
under the main contract does not interfere in 
practice in the sub-contract work as regards 
the measurement and value of extras and 
omissions, but he has no legal right to do so 
if not given him by the main or sub-contract. 
There need be no objection to such procedure 
on the part of either contractor or sub-con- 
tractor provided both are satisfied with the 
results of the quantity surveyor’s valuation, 
but it should be clearly understood that 
should, for example, the sub-contractor be 
dissatisfied with the valuation, he is under no 
obligation to submit to it, unless the terms of 
the sub-contract bind him, for, as has been 
said above, under the sub-contract there is 
privity of contract only between the parties 
to the sub-contract—that is, the contractor 
and the sub-contractor. 


The case of Ashwell and Nesbit v. Allen and 
Co. (1912), 2 H.B.C., 2nd Ed. 462. is interest- 
ing mainly as regards the power of an archi- 
tect or engineer to vary. sub-contract works, 
where. no power was given in the contract. 
Tn. this case the.sub-contract provided that the 
sub-contractors should be paid on the archi- 
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tect’s certificates. The sub-contractor : 
the work on the architect’s instractiie ral 
did other work ‘equivalent in value to the’ sub. 
contract works. The architect issued’a final 
certificate, which the defendant con m 
refused to pay on the ground that the sub. 
contract work was not done, hence the certifi. 
cate was bad, in that it included work not 
done, and gave credit for work outside the 
sub-contract for which the architect had no 
authority to certify. Vaughan Williams LJ 
observed that the certificate of the architect 
can only be given in respect of the contract 
(here, sub-contract) work, and if there was 
something outside the contract which was in. 
cluded, advantage could not be taken of that, 
A new trial was ordered (which did not take 
place), but the case is generally regarded as 
authority for the assertion that, where a con. 
tract contains no power for an architect or 
engineer to vary work, but the sub-contrac. 
tors vary the work under the architect's direc. 
tions, these unauthorised variations: do not 
constitute a performance of the sub-contract, 
It can, it is submitted, also be regarded as an 
authority for the assertion that a quantity 
surveyor under the main contract, apart from 
power given under the sub-contract, is not 
empowered to interfere with matters con. 
cerned with the sub-contract. It may be 
mentioned that ratification by the employer 
may result in the latter’s liability for the 
quantity surveyor’s fees, where there is no 
contractual liability, for, for example, the 
measurement and valuation of extras under 
the sub-contract. 


The 1936 Form of Sub-Contract for Building, 

This Form, issued under the sanction of the 
National Federation of Building Trades Em- 
ployers and the National: Federation of 
Specialists and Sub-contractors, and recom- 
mended by the Royal Institute of British 
Architects for general use in conjunction with 
the R.I.B.A. 1931 Form of Building Contract in 
cases where the sub-contractor is a nominated 
sub-contractor as defined by clause 15 (a) of 
that Form, contains a clause (9) which 
definitely brings in and links up the quantity 
surveyor named in the main contract (that is, 
the 1931 Form) with the sub-contract. 

Clause 9 (Value of Sub-contract Works) 
is to the effect that. ‘‘ The value of the Sub- 
contract Works shall be the price named in 
or determined by the provisions of Part II 
of the said Schedule hereto, and the value of 
all extras, omissions and variations shall be 
determined in accordance with the provisions 
of the Main Contract relating to authorised 
extras, omissions or variations.” 

It follows, then, that if this Form of Sub- 
contract be used in conjunction with the 1931 
Form of Building Contract, authorised extras, 
omissions and variations are to be m 
by the quantity surveyor appointed under the 
main contract and in accordance with the 
tules contained in clause 10 of the 1931 Form. 
The fees of the quantity surveyor would then 
be included in the architect’s certificate and 
paid, by the contractor, in the manner 
described above. 


(To be continued.) 
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LONDON BUILDING BY-LAWS—XV 


By ALFRED H. BARNES, F.R.1.B.A., M.1.Struet.E., and C, ROLAND WOODS, M.B.E., LL.B. 


L.¢.c. BY-LAWS. PART IV., SECTION 2. 
; h of Walls. 

oe receiving lateral support from 

the floors, the by-laws contemplate the 

walls receiving possible lateral support 


from buttressing walls and buttressing: 


piers, and, where this support is effective, 
credit is given for it in the empirical rules 
by @ corresponding reduction in the pre- 
geribed thickness. In this way every wall 
of a building may be regarded as a panel 
or a number of panels, each of which is 
laterally supported at the bottom and top 
by the foundations, a floor or the roof, 
as the case may be, and at the ends by 
buttressing walls or piers. The effective- 
ness of the buttressing is dependent on 
the span of the wall between the buttress- 
ing members not being excessive, and 
this is recognised in the rules with regard 
to thicknesses, as may be seen in by-law 
54 (¢), for example, wherein, if the wall 
does not exceed 20 ft. in length, a certain 
thickness is prescribed, if it exceeds 20 ft. 
but does not exceed 30 ft. a greater thick- 
ness is prescribed, and if it exceeds 30 ft. 
in length the support is assumed to be 
ineffective and still greater thickness is 
required, sufficient to render the wall 
stable independently of buttressing. 
By-law 52 is practically a definition of 
the term “length ” as employed in con- 
nection with the empirical rules, and 
makes it clear that what is meant by the 
term is not necessarily the actual length 
of the whole wall, but the walling, 
extending between any two buttressing 
members. As in the 1930 Act the by-law 
requires the buttressing to extend to the 
soffit of the topmost storey. The by-law 
corresponds with Clause 11 Part 1 of the 
Second Schedule to the London Building 
Act, 1930, but differs therefrom in that, 
under the by-law, the length is measured 
in the clear, whereas under the Schedule 
to the Act it is measured from centre to 
centre of the buttressing walls (or “‘ cross 
posal to use the term employed in the 
ct). 


The Thickness of Walls. 

By-law 53 serves the same purpose as 
Clauses 5, 6 and 7 of Part I of the Second 
Schedule to the London Building Act, 
1930, in that it relates the required thick- 
ness of the various walls of a building to 
the thickness laid down in the empirical 
tules governing external and party walls. 
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Clause 5 of Part I of the Second Schedule 
which relates to the thickness of external 
and party walls may be regarded as 
redundant, since Section 57 (i) (b) of the 
Act required walls to be constructed in 
accordance with the provisions of the 
Second Schedule and Clause 2 of Part II 
of that Schedule, required external and 
party walls to be of not less thickness 
than * the thickness hereinafter 
specified.’? There would have been no 
hiatus, therefore, had Clause 5 never 
existed. - 

Clause 6 of Part I of the Second 
Schedule required cross walls to be two- 
thirds the thickness prescribed _ for 
external and party walls (as does the 
by-law), but made no provision for such 
internal walls, load-bearing or otherwise, 
as were not deemed to come within 
categories of external walls, party walls 
or cross walls. By-law 53 adds a comple- 
mentary requirement regulating the thick- 
ness of a “‘ partition wall’’ which has 
been defined in by-law 1 as “ any internal 
wall not being a division wall nor a party 
structure,’’ thus including in the ambit 
of control all the walls of a building. 
The use of the term “‘ party structure ” in 
the definition has the effect of excluding 
from the operation of the by-law the 
“partition (being a party structure) ” 
referred to by-law 137. 

The by-law requirement with regard to 
the partition wall is that it shall be one- 
half the thickness prescribed: for the 
external or party wall in the same class 
of building corresponding in height but 
twice the length. This has the effect of 
permitting the use of a partition wall 
44 in. thick wherever the by-laws allow 
an external or party wall 84 in. thick, 
provided the length between buttressing 
supports does not exceed half the length 
permitted to the external or party wall. 

As 84 in. is the minimum thickness of 
an external or party wall of bricks or 


blocks or plain concrete, this allows of. 


the half-brick partition wall; but had the 
by-law stopped there, the ordinary light 
block partition of 2 or 3 in. in thickness 
would have been prohibited. Wer 
The use of thin blocks is provided ‘for, 
however, in a proviso giving a rule for 
the determination of the thickness of a 
‘‘non-load-bearing partition wall” and 
.the conditions under which it may be 
employed. The rule as regards. the thick- 
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ness if expressed in the form of. an 
equation would. be :— 

; 3h + 1 

200 
where t = thickness in inches, 

h = height in inches, 

and 1 = length in inches. 

A convenient ready-reckoner for deter- 
mining the thickness of partitions in 
relation to. height and length may be 
easily made by preparing a graph, as 
shown in Fig. 1.  If-it be made on 
tracing linen to the same seale as that 
employed: for drawings, the required 
thickness of partitions can be read by 
laying the graph over the drawing. Ii 
used in this way, the squares may be 
omitted.* 

Proviso (b) to by-law No. 53 permits of 
external cavity walls constructed in 
accordance .with by-law No. 45), not 
exceeding 25 ft. high and 30 ft. long. This 
is not applicable to panels considered as 


eo 


* separate walls under the proviso to by-law 


44.. Hollow walling so employed is pro- 
vided for under by-law No. 56. The effect 
of this proviso, therefore, in substitution 
for Clause 7 of. Part I of the Second 
Schedule to the London Building Act, 
1930, is to withdraw the permission to 
build cavity walls of unlimited extent, 
but.with one of the leaves the full statu- 


- tory thickness, and to permit cavity walls 


limited as to height and length, consist- 
ing of two half-brick leaves. 

Proviso (c) to the same by-law permits 
the increase - of.. the wall thickness 
required by. certain of the by-laws to be 
confined to piers instead of applying’ the 
increase. to the whole wall. This is a 
perpetuation of Clause 8 of Part 1 of the 
Second Schedule to the Act of 1980. 


Housing in Scotland. © 


During the quarter ended March 3l, 
private enterprise in Scotland erected 1,450 
houses, of which 1,353 were of five apart- 
ments and less. In the previous quarter, 
2,043 houses were completed by private enter- 
prise and 1,648 were completed in the quarter 
ended March 31, 1937. As Scottish local 
authorities erected 3,780 houses in the past 
quarter, altogether 5,133. houses of a work- 
ing-class type have been built in Scotland 
during that period. 





*For mental calculation, add three times the 
height in feet to the length in feet and divide by 16. 
The number of feet in the result’ will indicate 
approximately the number of inches in the thick- 
ness, any inaccuracy being “on the safe side.” 
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FIG. 1.—GRAPH SHOWING THICKNESS OF NON-LOAD-BEARING PARTITION WALLS FOR VARIOUS LENGTHS AND HEIGHTS. 
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~ THE TOWN PLANNING INSTITUTE 


PROBLEMS OF TOWN AND COUNTRY 
PLANNING. 

Tue President (Mr. Ewart G. Culpin) took 
the chair at a well-attended meeting of the 
Town Planning Institute at Caxton Hall, 
Westminster, recently, when there was a 
departure from the usual custom of having a 
paper read, and a set discussion took place on 
Sir Gwilym Gibbon’s recent book, ‘‘ Problems 
of Town and Country Planning,”” opened by 
Professor Patrick Abercrombie and Mr. E. 
Abbott. = : : 

Proressor ABERCROMBIE said: the subject 
was continually changing, and the most recent 
book was the most useful, \ 
with it or not. Land was_a thing town 
planners sometimes skated over, but it was 
the one thing they had always to deal with, 
for it. was the background of all their 
schemes and was .often the most difficult 
feature in the whole of a ———s scheme. 
Sir Gwilym boldly tackled the land question 
first and then wisely had a chapter on 
“ Business—the Kernel of Planning.” He 
did not know whether he liked the idea of 
business being put as the motive force of 
planning. Still, it was valuable to have 
brought before them the need of business 
planning, which possibly was somewhat neg- 
lected at the present day, although there were 
a number of planning schemes prepared in the 
country in which the industrial side had been 
the motive force, such as the report with 


_ regard to East Kent. 


ir Gwil had followed a natural and 
legitimate gta ement in dealing - with 
national, regio and. primary planning, 
developed areas. and residential areas, and 
then a number of .administrative problems, 


and a chapter on the garden city, which he ~ 


thought was a somewhat unfortunate chapter. 
In dealing with land the author had put a 
very fair case before them ‘as to the need for 
some more drastic treatment of ownership in 
regard to planning. The nationalisation of 
land would, of course, solve a good many 
problems of planning, but to have no land 
problem would ‘not necessarily produce good 
town planning. ‘ ; : 

In the section dealing with regional planning 
Sir Gwilym seemed to indicate a method of 
planning which he (the speaker). still thought 
was possible under the Act, i.e., the prepara- 
tion of an outline regional plan first and then 
filling in later details on a more detailed 
plan. He suggested that to the Ministry of 
Health in one case, and it was rather coldly 
received. In his chapter on the replanning of 
developed areas the author did not say 
much about slum clearances. He mentioned 
it but did not put into the forefront as to 
what should be included in connection with 
replanning built-up areas. It was a thing 
which had come suddenly upon them, and it 
had made them ask themselves what they 
should do with their big population, because 
when they began to shift large populations 
and had to find places in which they could 
live, it upset the whole of their policy of 
planning. Local authorities were having to 
prepare development plans for the future of 
their areas at this late stage after having for 
many years planned the outskirts. : 

One thing in which he agreed entirely with 
the author was his insistence on the need for 
some sort of period: planning. When dealin 
with a central improvement he include 
things with the possibility of their being 
realised over a series of years. That was one 
side of planning which might be more con- 
sidered, for it would not only do away with 
a good deal of opposition but would ease the 
position as regarded compensation. He did 
not think Sir Gwilym was so much against 
the idea of the satellite town as he thought 
he was. 

Mr. E. R. Assorr said he was interested 
in the question of pooling, but must confess 
he did not understand it. Whether dealin 
with developed or undeveloped areas, or wit: 
both, he did not know what they were going 
to do. When they talked about land they 


whether they agreed | 


had to realise that the word “‘ land * included: 


everything on it and everything under 
it jend how were they going to deal with it? 
Were they to have a body of the nature of 
the London Passenger Traffic Board to deal 
with it? Sir Gwilym objected to the Govern- 
ment coming in, and he did not very much 
like the local authorities, and consequently 
they were rather thrown back to some kind 
of Board. He did not see how it would work. 
In the early days of planning they thought 
if they put pieces of land in the plan as open 
spaces it would be very advantageous from 
the planning point of view, but it turned out 
rather a failure, and everyone came to the 
conclusion that the cheapest thing was to buy 
the land right out and have done with it. It 
seemed to him that the only real way of 
getting land into one ownership was to buy it. 

Mr. A. G. WALLER said that amenity was a 
question of imagination, and they were suffer- 
ing nowadays from lack of imagination. 

Srr Raymonp Unwin said he was particu- 
larly pleased that the author had so boldly 
faced the question of the land problem, which 
was at the base of a great deal of their diffi- 
culty, and without some adjustment of that 
problem it was quite impossible to do any 
thorough planning. If it was possible to do 
anything on the lines of pooling which would 
be adequate it would be very desirable. As 
to. the need for national planning, he distinctly 
differed from Sir Gwilym. The reasons given 
by the author did not seem to him to be con- 
clusive in any way. There were many 
matters which had to be and were being dealt 
with nationally. It was to co-ordinate the 
whole of town development and. country de- 
velopment that they needed national planning. 
He could see no sound arguments in the book 
that carried them any further than that the 
matter was difficult. Planning was difficult, 
but they would not get much further by trying 
to make exact definitions of garden cities and 
satellites and such like. What they wanted 
was to get down to the bottom of the social 
structure of the community. They had to 
realise that if their big towns were to be 
wholesome places to live in they would have 
to be based on units, and these units should 
begin to be developed as soon as the first 
official unit had reached a size in which the 
people could co-operate as a community. It 
was only by such means that they could get 
their towns organised or ever solve the traffic 
problem. It was only by some reorganisation 
of towns in the form of units that a solution 
could be found. 

Sm Ricwarp Pacer said that in the chapter 
on the ownership of land the author said the 
question arose whether so much capital ex- 
penditure could be afforded, taking account 
of other demands. In the case of all the 
desirable things of life, such as town planning, 
housing, agricultural improvement, forestry, 
etc., they were up against the question as to 
whether the capital expenditure could be 
afforded, and all people interested in the 
production of real wealth in the world should 
try to understand what the problem really 
was. He suggested that if they wanted to 
do great things in this country they should 
investigate what the Germans were doing. 
In Germany, Italy and Russia they did these 
things if they had the materials and the 
labour, and the question of money did not 
come in. In Guernsey the Government 
assessed the value of the market hall, the 
harbour and roads, and issued Guernsey 
money to the amount necessary. , 

Mr. Westey Dover said the value of th 
book was threefold. It set out the ideals and 
theories of planners over a long term of years 
and gave the practical difficulties which 
militated against the full application of those 
ideals and prevented the realisation of the 
theories. Further, it showed how modern 
methods of planning should be raised to a 
higher plane. There was no direct reference 
as to what was to happen to land when it was 
cleared under slum-clearance schemes. When 
such land was cleared there was an idea very 
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much embodied in their minds that it 
necessarily be used for rehousing, He 
that until they got rid of that idea they would 
not make very much advance jn -thej 
replanning of the big cities. ys 


Sir Gwilym Gibbon’s Response. 

Sm Gwitym Gisson, replying on -the dis. 
cussion, said there were a good many thi 
in the volume open to criticism. He had 
forward his ideas quite frankly. First with 
regard to land. What he had in mind was 
that they must pool the property interests 
and if they did that they must pool them on 
existing values. If they bought the land 
they would have to buy on existj 
values. The fundamental fact, as the 
all knew in their frank moments zr 
that they could not possibly do the planning 
which was essential if mudern requirements 
were to be met under present conditions 
They could not do it, in the first place, 
because they had the intolerable burden of 
compensation; and another reason was that 
they must be able to deal with the land in 
larger units. They had the problem of the 
replanning of their towns. The ordinary town 
was a place for carrying on the work and life 
of a community. They could not replan 
unless they could avoid not only these big 
sums of compensation but also unless they 
could deal with land in much larger pieces, 

There was no difficulty in pooling. It had 
been done in numerous cases in other 
countries and to a negligible extent in this 
country.. The Lex Adickes worked quite well 
except that there was considerable trouble in 
applying it and also because when they had 
registered the land they made new problems 
for themselves. Some form of appeal was 
essential and he was conscious of the difficul- 
ties. It was possible that it might come to 
this, although it would take a long time, that 
the provisions of the town-planning law 
which enabled provisions to be included in a 
scheme without any right to compensation 
might be drastically extended. This power 
was extended in the last Act, and he would 
have liked to see it more extended. It 
was not an alteration of principle from what 
now applied. In effect, in practice, by certain’ 
of the forms of zoning now put into schemes 
without any right to compensation, property 
values were confiscated. He was not wedded 
to his own particular form of appeal, and if 
anyone suggested a better one he would be 
with him, but unless planners frankly faced 
this question of appeal the measure of ge 
gress in planning must be limited indeed. 

He had dealt with slums in his book, but 
the mischief was that they cleared slums be 
fore they had prepared a plan. Where the 
were dealing with a slum in an area whic 
was obviously out of date, clearly the best 
way was to deal with it as a whole and have 
a complete redevelopment scheme, with some 
assurance that they were carrying out rede 
velopment in accordance with the kind of 
plan required for the area as a whole. 

For certain things they must have natural 
planning—for roads the nation was a unit. 
Although he agreed that industry had certain 
national implications, its location had not m 
anything like the same degree the national 
importance of trunk roads and main railways 
and national parks. He knew of no country 
which had carried out any fundamental inves 
tigation into the why and wherefore of indus- 
trial location, and it seemed to him folly t 
embark on a national plan where so m 
ignorance prevailed. e thought the rede 
velopment of their towns was the iggest 
problem at the moment. The London oO 
Council came to the decision that — 
to do more rehousing in London, an they 
had had the very greatest difficulty in per 
proper sites; they had chosen sites W ree 
were certainly against their original in : 
tions of .planning. Under pressure 0 He 
stances they had, in fact, given way: 
was not finding fault with them. is one 
endeavour in writing the volume was 
state frankly the problems as he saw est 
and with equal frankness to suggest the : 
solutions as he saw them at the momem 
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“IN PARLIAMENT 


Buildings and. A.R.P. 

During the debate on the Vote for Air Raid 
Fan Sin S. Hoarg, the Home Secre- 
tary, said that new Government buildings in 
fature would be provided with a measure of 
additional protection against air attack, and 
the more important buildings would be of fire- 
resisting construction, steel-framed or of rein- 
forced concrete, with solid concrete or brick 
crosswalls and partitions. Both floors and 
roofs would also be strengthened. Refuge 
accommodation would be provided for the 
occupants, though this might not necessarily 
be underground. In new buildings which did 
not normally require basements, refuge accom- 
modation would be provided above ground, 

‘As a result of a survey of the Palace of 
Westminster, the rooms and the adjoining cor- 
ridors on the ground floor facing the terrace 
were regarded as providing the safest refugee 
accommodation. The rooms had overhead pro- 
tection, and the fact that at low water the 
retaining wall and parapet of the terrace would 
act as & buttress was a further point in their 
favour. The windows were comparatively 
small and could be protected by sandbags if 
necessary. It was proposed to instal a special 
auxiliary pumping plant, fed directly from the 
Thames, in order to make the fire-fighting 


. arrangements independent of the public 


mains. 

The problem of industry was twofold. In 
the first. place, there was the problem of struc- 
tural protection, and in the second place the 
problem, no less important, of training the 
personnel and stimulating their interest in 
this very important work. As far as structural 
protection was concerned, he was very giad 
that; the Chancellor of the Exchequer had 
seen his way to meet the claim of industry in 
the mafter of the assessment of shelters for 
income tax, and that his action was going to 
be followed up by the Minister of Health with 
a Bill making similar provision in regard to 
assessment for rates. Further, he was very 
glad that they had been able to permit em- 
ployers to claim an allowance for maintenance 


expenditure. When they came to capital ex- 


penditure, that raised very difficult questions 
which struck at the very roots of our income 
tax system, but he was inclined to think that 
a generous interpretation would be given of 
the maintenance exemption, and that in prac- 
tice that, would be found to be a very con- 
siderable help to owners of factories and 
employers of labour. 

He was to meet the R.I.B.A. and to discuss 
with them proposals for embodying in new 
buildings air raid precautions of a structural 
character. The discussions he had had with 
them went to show that if they made these 
arrangements when the building was in course 
of erection the work could very often be 
carried out at comparatively small expense 
and without any great inconvenience to the 

uilding as a whole. He had every reason 
to think that the members of the Institute 
were most willing to co-operate with the 
Government in this matter, and that as a 
result of the meeting they would be able to 
issue in the course of the next few weeks a 
book with full and expert directions as to 
structural precautions and the kind of way in 
which they could be most cheaply and con- 
veniently embodied in new buildings. 

Later, Mr. Grorrrey Luoyp, Under-Secre- 
tary to the Home Office, said that they had 
carried out a number of experiments on the 
question of protection against blast and 
splinter. They knew that 134in. of brick- 
work, 1 ft. of reinforced concrete, 14 in. of 
steel, 24 ft. of sandbags, or any combination 
of these various methods, did give pro- 
tection against splinters. Also it was 
generally known that any protection which 
—— against splinters also served against 

last. therefore it was true to say that good 
Protection could be had against blast and 
, by strongly constructed buildings, 
t _ Recessary reinforced with sandbags, etc. 


Rural Cottages. 


During the debate in the - Lords oo: 


reading of the Housing 
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Sue Workers) Amendment. Bill, the 
ISHOP OF WINCHESTER, who. was chai of 
the Sub-committee on Rural Housing of the 


. Central Housing Committee, on whose recom- 


mendations the Bill was based, said that the 
measure would keep in existence a number 
of houses which could be. let for low rents 
to agricultural labourers. All of them who 
knew anything about rural conditions were 
deeply concerned about the shortage of 
houses within the means of the poorly paid 
agricultural -labourer.. In the second place, 
the Bill would keep in existence a number 
of picturesque cottages which could be recon- 


ditioned. A great feature of our English . 


countryside was, he was afraid, in some places 
rapidly pecs goby with the destruction of 
cottages which had stood, in some cases, for 
almost a century; and all their beauty had 
been ruthlessly swept away. He had visited 
some of the houses which had been recon- 
ditioned, and had been greatly struck by 
the way in which, in many instances, their 
beauty had been preserved, and, at the same 
time, they had been made comfortable and 
healthy for those who occupied them. The 


_ committee which went into this question was 


very struck by the different ways in which 
these Acts were used in various parts of the 
country. In Devonshire very large use was 
made of the Acts, while in other counties 
they had been practically untouched. The 
committee tried to find out the reasons for 
this, and came to the unanimous conclusion 
that. it was very largely due to the way in 
which publicity was employed in some cases 
and neglected in others. The committee felt 
so strongly that they issued an interim report 
on this one matter, which was published by 
the Ministry of Health. The committee had 
suggested, and he hoped it would be acted 
on. administratively, that the rural district 
councils should take active steps to ascer- 
tain for themselves which cottages required 
reconditioning. He also strongly supported 
the suggestion made by witnesses before the 
committee, that it was not sufficient merely 
to ask the Medical Officer of Health to inspect 
a cottage and to depend on his judgment 
whether it could be reconditioned or not; 
many witnesses felt most strongly that an 
architect ought to be called in. : 

The Bill was read a second time. 

In the House of Commons, Miss Tarr asked 
for leate to bring in a Bill to restrict the 
demolition of rural cottages certified as recon- 
ditioned or subject. to reconditioning, to 
amend the Housing Act, 1936, and for pur- 
poses connected with the matters afore- 
said. She said that, unfortunately, to-day 
a considerable number of cottages—often 
owner-occupied, of considerable architectural 
merit and frequently in beautiful and 
healthful surroundings, which, with the 
expenditure of a comparatively small amount 
of money, could be made habitable and 


. of improvement which 


authority’s register. 
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desirable houses~ were being destroyed in 
order that local authorities could obtain a 
generous Government grant towards the 
rehousing of the inhabitants in houses much 
less well built, with no architectural merits, 
in surroundings which had been for ever dis- 
figured, and let at rents which the tenants 
could not afford. This Bill provided that 
the Minister of Health should not confirm 
any order comprising any house situated in 
a rural area in England and Wales suitable 


' for occupation by agricultural workers, or 


persons of similar economic position, unless 
he was satisfied that the owner had been 
unable to submit for approval a list of works 

e was willing to carry 
out at his own expense. If the local authority 
approved of the. list of repairs submitted, it 


- should: issue to the owner of the house a 


certificate that the: house was: fit for. human 


‘ habitation and would so remain for a period 


of at least five years, provided it received 
reasonable care and attention. The repairs 
must be carried out within three months. 

Leave was granted by 210 votes to 116, and 
the Bill was brought in 


INQUIRY BUREAU 


QUESTION. 


Constructional Steelwork. 

Srr,—I should be glad of advice as. to a 
fair rate for plain coed steel joists ‘‘ sup- 
plied and fixed,’’ and: the same delivered 
only to site. Accounts. 


ANSWERS. 


Hut Built Against Fence. 
[Answer To “‘ W. P.,” Jong 3.] 
Srmr,—Your correspondent will find that 
most by-laws provide that unless buildings 
such as garages and huts are built of fire- 
resisting materials, as to walls and roof cover- 


_ings, they must be at least 10 ft. away from 


any boundary. This one may have been 
built without submitting plans, and your cor- 
respondent’s remedy may be a report to the 


local authority of the contravention of a by- 


NS ee By-Law.. 


Ribbon Development. 
‘ [Answer To “‘ Querist,’”” May 27.]} 


Sir,—The answer to this is ‘‘ Yes.”” If the 
highway authority obtain the approval of the 
Minister of Transport, they may apply like 
restrictions to any road. The restrictions 
become effective after due advertisement of 
the Minister’s approval in two local news- 
papers. Any owner or occupier of land who 
wants to be informed when any further re- 
strictions come into force which affect his 
land can have his name put on ~ tone 





THE STRAND REDESIGNED IN GLASS. ° 


This design, by Mr. E. Maxwell Fry, A.R.I.B.A., has been prepared at the instance of 
Messrs. Pilkington Bros. to examine the possibility of replanning this part of London in the 


light of modern knowledge of the manufacture of glass. Designs for other familiar parts . 
SA are being prepared by a group of well-known architects. : 3 
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SOCIETIES & INSTITUTIONS 


THE LIVERPOOL ARCHITECTURAL 
SOCIETY. 
Officers for 1938-39 Session. 
The Officers and Council of the Liverpool 
Architectural Society ee for the 
Session 1938-39, as elected at the annual 


“general meeting of the Society, are as 


follows :— 

President: H. A. Dod, M.A., F.R.I.B.A. 
Vice-Presidents: E. H. MHoneyburne, 
A.R.I:B.A., and B. Ashworth, F.R.1I.B.A. 

Representative on the Council of_ the 
R.LB.A.: H. A. Dod, M.A., F.R.I.B.A. Past- 
President: B. M. Ward, F.R.I.B.A. Hon. 
Secretary: W. Dougill, M.A., B.Arch., 
A.R.1.B.A., M.T.P.I.. Hon. Treasurer: E. J. 
Dod, A.R.I.B.A. Hon. Librarian: E,. H. 
Honeyburne, A.R.L.B.A. P 

Unofficial Members of the Council: 
Fellows—L. Barnish, F.R.I.B.A., Prof. 
L. B. Budden, M.A., F.R.1.B.A., Duncan A. 
Campbell, F.R.I.B.A., F.. H. Crossley, 
Dip.Arch., A.R.I.B.A.,. Lt.-Col. Ernest Gee, 
FRIBA, L. H. Keay, O.B.E., F.R.1.B.A., 
and E. B. Kirby, O.B.E., F.R.I-B.A. 
Associates — H. Banister, A.R.I.B.A., 
A.M.T.P.I., and E. A. Ferriby, B.Arch., 
A.R.I.B.A., A.M.T.P.I. Also the President 
and two members to be nominated by the 
North Wales Branch, the President and two 
members to be nominated by the North 
Staffordshire Branch, and the President and 
one member to be nominated by the South- 


port Branch. : 
Hon. Auditors: F. W. Nicholson, 


F.R.I.B.A., and F. H. Morley, A.R.I.B.A. 


R.1.B.A. 

Exhibition of Prize Drawings, Cardiff. 

An exhibition of the R.1.B.A. Prize Draw- 
ings was held recently in the Assembly 
Hall, the Technical College, Cardiff, under the 
auspices of the South Wales Institute of Archi- 
tects, in conjunction with the Welsh School 
of Architecture. ‘lhe exhibition included, with 
the winning designs in the leading R.1-B.A. 
Competitions, the design submitted by the 
winner of the Rome Scholarship in, Architec- 
ture. The designs, measured drawings, and 
sketches, which reached a high standard, 
aroused great interest; particularly was this 
the case with the preliminary drawings sub- 
mitted for the’ Tite Prize and the Soane 
Medallion. 


Examination for Building Surveyors. 

It has been decided to publish the questions 
set for the R.I.B.A. Examination for the 
Office of Building Surveyor under Local 
Authorities after each examination. . In 
accordance with this decision, the questions 
set for examination held from May 4 to 6, 
1938, are on sale at the R.I.B.A., price Is. 


per.copy. °: 


ESSEX, CAMBRIDGE AND HERTS SOCIETY 
OF ARCHITECTS, 
West Essex Chapter. 

Members of the West Es’ex Ch of the 
Essex, Oambridge and Hertfordshire Society 
of Architects recently paid a week-end visit 
to the interesting town of Bury St. Edmunds 
and the surrounding district. Visits were 
made to St. Mary’s Church, the Cathedral, 
the new Borough Offices, where the Mayor 
received the party, the Guildhall, Assembly 
Rooms, the Museum at Moyse Hall and the 
public gardens. 

A short time was spent at Wordwell Church, 
followed by a visit to West Stow Hall, Hen- 
grave Hall, and Elvedon Hall. 

Later, after a visit to Little Saxham 
Church, the party was conducted over the 
principal rooms of Ickworth Hall. Visits were 
also made to Lavenham Church, the Old Wool 
Hall, Lavenham, now one of the Railway Con- 
valescent Homes, and Long Melford Church. 


FACULTY OF ARCHITECTS AND 
SURVEYORS. 
City of London Branch. 

An enjoyable day was-spent by many mem- 
bers of Re City of London Branch of the 
Faculty of Architects and Surveyors and their 
friends when they visi the paper mills, 
docks and housing estate of Messrs. Edward 
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Lloyd, Lid., of Kemsley, Sittingbourne. The 
party spent an interesting time in being shown 
over the mills; tea was taken in the club- 
house by kind invitation of the proprietors, 
and later in the day a visit was made to 
Leysdown-on-Sea. Amongst the members pre- 
sent were Mr. W. F. G. Wyborn (hon. secre- 
tary), Miss L. E. Jack, Messrs. W. D. 
McDonald, R. F, Drury-Heath, K, A. Saun- 
ders, W. H. Pickering, H. Wiltshire, P. E. 
Bacon, F. T. Mattocks, D. N. Padgham, N. C. 
Jones, E. De la Rue, J. C. Clague, and R. G. 
Austin. 

We learn that the branch has further out- 
ings in view, particulars of which will be 
forwarded to members in due course. _ 


SOUTH WALES INSTITUTE OF 
ARCHITECTS. 
Visit to the Temple of Peace, Cardiff, 

The Temple of Peace, Cathays Park, Cardiff, 
was visited by the Cardiff Civic Society, the 
Central Branch of the South Wales Institute 
of Architects, and the Welsh School of Archi- 
tecture, recently, when a large party was 
shown round the building by the architect, 
Mr. Percy Thomas, 0O.B.E., - LL.D., 
P.-P.R.I.B.A. , 

The new building will be the headquarters 
of the King Edward VII Welsh National 
Memoria! Association and the Welsh League 
of Nations Union. Theoffices of the Welsh 
League of Nations Union will be housed on 
the ground floor of the northern wing of the 
building, the central block of the structure 
being the Temple of Peace, while the southern 
wing and the remaining part of the northern 
wing will be used as the headquarters of the 
King Edward VII Welsh National Memorial 
Association, which deals with the prevention 
and cure of tuberculosis in Wales. The total 
cost of the structure, which it is anticipated 
will be completed in September, is approxi- 
mately £62,000. 

The arrangements for the visit were made 
by Mr. W. S. Purchon, M.A., F.R.I.B.A., 
Head of the Welsh School of Architecture. 


WEST YORKS SOCIETY OF ARCHITECTS. 
Election of Officers. 

At the annual meeting of the West York- 
shire Society of Architects, Mr. F. L. Charl- 
ton, F.R.I.B.A. (Leeds), was elected Presi- 
dent in succession to Mr. G. W. Atkinson. 
Other officers elected were: Vice-presidents, 
Mr. G. Maddock (Halifax) and Mr. J. 8. 
Allen (Leeds); hon. secretaries, Mr. Norval 
R. Paxton and Mr. H. J. Brown (Leeds) ; 
hon. treasurer, Mr. Charlton; members of 
Council, Mr. D. Bowman (Leeds), Mr. W. 
Broadbent (Leeds), Mr. G. <A. Burnett 
(Leeds), Mr. R. A. Easdale (Castleford), Mr. 


:R. J. Edmondson (Bradford), Mr. C. Hick- 
‘son (Huddersfield), Mr. 


. ITlingworth 
(Bradford), Mr. R. A. H. Livett (Leeds), Mr. 
P. O. Platts (Wakefield), Mr. E. 0. Robinson 
(Bingley), Mr. J. E. Stocks (Leeds), Sir 
William Milner (Skipton), Mr. H. Conolly 
(Bradford), Mr. W. H. King (Leeds), and 
Mr. J. R. Tolson (Leeds). 


THE INSTITUTION OF CIVIL ENGINEERS. 
Annual General Meeting. 

At the Annual General Meeting of the 
Institution of Civil Engineers, recently, 
Mr. W. Ji E. Binnie, M.A., was elected 
president for 1938-39, and will succeed Mr. 
8. B.. Donkin on November 1. The Vice- 
Presidents elected were Sir Clement Hindley, 
Mr. M. F.-G. Wilson, Sir Leopold Savile, 
and Professor C. E. Inglis. 

On the report of the judges (the President 
of the Institution of Civil Engineers and the 
President of the Royal Institute of British 
Architects), the Council have awarded a 
Charles Hawksley Prize of the value of £150 
to Mr. Louis Matheson, M.Sc., Assoc.M.Inst. 
C.E., for his design of a multi-storeyed 
public garage. 

The Council elected for 1938-9 was as 
follows: Sir Harley Hugh Dalrymple-Hay, 
Sir John Edward Thornycroft, and Messrs. 
A. L. Anderson, D. Anderson, T. H. Bailey, 
G. E, Bennett, A. Binns, J. J. C. Bradfield, 
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R. Carpmael, F. C. Cook, J. R. Davidso 
C. G. Du Cane, T. P. Frank, R., Free m, 
G. J. Griffiths, W. T. Halcrow, ©. G. Han” 
R. G. Hetherington, R. F. Hindmarsh. y 
Holderness, A. D. Lewis, W. H. Moros, 
A. Newlands, F. E. Wentworth-Sheilds 
J. C. Smith, and R. E. Stradling, : 


THE INSTITUTION OF GAS ENGINEERS, 
Annual Report. 

The annual report of the ‘Institution of Gas 
Engineers, presented at the 75th annual 
general mecting of the Institution, hej 
in London from May 31 to June 3, shows that 
the membership at December 31 last had {p. 
creased by 17 to 1,666. With reference to 
education, it states that the Gas Education 
Committee of the Institution continues to give 
careful consideration to the education regula. 
tions, to which several amendments have been 
made with a view to improving the standard 
of the Education Scheme. Particular atten. 
tion is drawn to the abolition of the Higher 
Grade Certificate in Gas Supply and the intr. 
duction of a Higher Grade Certificate in Gas 
Engineering (Supply), which ranks as 4 
qualification for Associate Membership of the 
Institution, andof a Certificate in Gas Supply, 

The annual report of the Committee of 
Management of the Benevolent Fund for 
1937-58 shows that of the 1,666 members of 
the Institution, 989 contributed to the Fund 
in 1937, a percentage of 59.3, as compared 
with 943 of 1,649 members, or 57.2 per cent, 
in 1936. 

At the Sectional Meeting of the World 
Power Conference, which takes place in 
Vienna from August 25 to September 2, 1938, 
a paper entitled ‘‘ Public Lighting by Gas,” 
sponsored by the Institution, by W. J. 6. 
Davey, B.Sc., and A. R. McGibbon, will 
be’ presented and discussed. 


SCHOOL NEWS 


R.1.B.A. Maintenance Scholarships in 

Architecture. 

The R.I.B.A. offer for award in July, 1938, 
Houston Maintenance Scholarships to a total 
value of £100 in all. The value of the 
scholarships will depend on the financial cir- 
cumstances of the parents or guardians of the 
candidates. Parents or guardians are re- 
quired to furnish particulars, on the proper 
form, of their financial position. The Houston 
Maintenance Scholarships are for the purpose 
of providing educational and maintenance 
allowances for the sons of architects or 
artists who may be, or at the time of their 
death were, in impecunious circumstances, 
whether such architects or artists are alive 
or dead. 

The scholarships will be tenable in the first 
instance for one year and renewable for two 
further periods of one ‘year each upon fe 
ports of satisfactory progress. The tenure 
of the scholarships will depend on the length 
of time the student has to spend at a school 
of architecture. Students who are already 
taking a course at a recognised school are also 
eligible to apply. The scholarships are avail 
able for applicants residing in Great Britain. 

Particulars and application forms may be 
obtained on application to the Secretary to 
the Board of Architectural Education of the 
R.1.B.A., 66, Portland-place, London, W.l 
The closing date for the receipt of applic# 
tions, duly completed, is June 20 next. 


College of Technology, Manchester. 


The Manchester Education Committee 
offers a limited number of scholarships and 
exhibitions tenable in any one of the t 
years’ full-time day courses leading to We 
degree of Bachelor of Technical cag” 
(B.Sc.Tech.) at the Municipal College ° 
Technology (Faculty of Technology ™ 
University of Manchester). : : 

Forms of application and all informatio 
may be obtained by written application to 
Registrar, College of Technology,  ™ 
chester, 1. | Completed forms of application 
must be received on or before June 20 née 
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NOTES ON ESTIMATING 
FOR BUILDERS’ WORK—XxXII 


By j. H. BARNS, F.1.0.B. 
PAINTER (Continued.) 

‘Washing off Ceilings and Distempering. 
The cost to wash off ceilings would be from 
gd. to 4d. per yard super., and will in a 
‘measure depend upon whether the ceiling is 
washed off right back to the es or only 
the dirt washed off and the old distemper left 
on. It would also depend upon whether it is 
a common distemper composed of size and 
whiting, or one of the proprietary distempers 
{which will be dealt with later). If only the 
dirt is washed off it may be necessary to bind 
down the old distemper with a coat of size 
or claircolle. The washing off is done with 
‘prushes and water. Sometimes hot water 
mixed with some solvent is used to expedite 
the removal of the old distemper. The 
ordinary distemper is composed of whiting, 
size, and a little stainings. 


' Bxample :-— 
— yards super. washing off and twice 
distempering ceilings (common work). 


Per cwt. 
Materials : s. d. 
Best gilders’ whiting, in balls jaa SO 
XD size... i .. per firkin 2 6 
XXD size ... his Bee * 3 0 
aah Sito... ... nee je 3 6 
Best patent size ... Ss ny 6 0 
Concentrated size-powder, per lb. 0 11 

For 100 yards :— £ s. d. 
21 1b. whiting, say ... g. - 0. O21 
foes kf 009 
7b. size wh 0 O11 

_ Scaffolding, etc., say 030 
Use of brushes, say re sod. thea 
Labour, washing and distempering 218 4 

3 611 

‘Add profit and on-costs, 15 per cent. 010 1 
For 100 yards se @ ae 0 
For 1 yard super., say 0 0 9 


Washing off and Distempering: 


. The cost would be similar for washing off 
and distempering walls instead of ceilings, but 
as the walls are usually finished to some defi- 
nite tint, a little extra must be allowed for 
this. In distempering on old work, after the 
washing off has been done, it is usual to 
apply a thin coat of size and whiting called 

uircolle, to bind down the old work, and 
this would take the place of one of the coats 
of distemper, unless otherwise specified. It 
would cost about 10 per cent. extra over the 
cost of ordinary distempering to ceilings, for 
distempering plain cornices. If the cornice is 
elaborate or enriched, the cost would be 
higher If ceilings are above 12ft. high, 
something must be added for increased cost of 
scaffolding. : 


Distempering Walls and Ceilings with Wash- 
able Distemper or Washable Water Paint. 
These are supplied in paste or powder form 

and have to be thinned out to the required 

consistency with fluid usually called petrify- 
ing liquid. 

_ The pricé of the distemper differs with the 

tint to which it is supplied. The prices of 
® materials and the approximate covering 

capacity can be obtained from the makers. 

_ vere are two qualities supplied, one for 

inside work and the other for outside. In 

ra where an alteration of tint is required 
er than that possible by intermixing 
ae td shades of the proprietary article) 

i manufacturers will supply special stainers 

&» prices varying from 9d. to.2s. 6d. per lb., 

according to colour. 

Water paints are usually of an open, porous 
» which allows dirt to get into the 


, and this gi 
rr setae this gives a streaky appearance 
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Example of cost :— : £ s. d. 
lcwt. water paint (60s.) ee es ee 

: 5 galls. petrifying liquid (4s. 2d.) 012 6 
For 300 yards super. .. 012 6 

For 1 yard super. 3 
Labour, say... 4 

' Scaffolding, say = 4 
Use of brushes, say 4 

8 

Add profit and on-costs, 15 per cent: 14 
Per yard 94 


Removing Washable Distemper. 

Washable distempers, if applied in accor- 
“dance with instructions, are usually quite 
washable, and in fact they are very difficult 
indeed to wash off. When commencing to 
Te-distemper a wall previously treated with 
washable distemper, it may be found that 
the work which has been re-distempered on 
the old material flakes after a time, probably 
due to the contraction of the old material 
-underneath, so that the only way to make a 
satisfactory job of the work is to remove the 
-old washable distemper, and this is a very 
difficult operation unless some kind of paint 
remover is used; some of the makers of pro- 
prietary distempers are selling paint remover 
for this purpose, the usual price of which is 
7s. 6d. for a 14-lb. tin, and this would cost 
about 3d. per yard for material, and to apply 
it to old distemper to remove it, labour would 
be about 3d. per yard. 

When the washable distemper has been re- 
moved from the walls, it is sometimes advis- 
able to give the surface a coat of ‘‘ Stoppon”’ 
at 11s. per gallon, a gallon of which will cover 
‘from 70 to 100 yards super. This would take 
the place of the ordinary claircolle. 
Stigetne. 

istempering is sometimes specified to be 
finished with a stippled face, which is worth 
about 1d. per yard additional. Stippling 
obliterates the brush marks left by the dis- 
temper brush and seems to give a denser sur- 
face to the work. 


Water Paint on Woodwork. 

For unimportant work of an urgent nature, 
water paint is sometimes used for painting 
woodwork, as it dries quickly, and two or 
three coats can be applied in a day. The 
finishing coat should be an oil paint or var- 
nish, as water paints are porous. 


Wall Papers. 

Before hanging wall papers, it is usual to 
apply a coat of size to the wall to stop the 
suction of the wall plaster, and this is worth 
1d. or 1$d. per yard. 

The cost of hanging wall papers is from 
1s. 6d. per piece upwards, the better-quality 
papers requiring greater care in trimming 
and hanging. For cheap work the papers 
are trimmed one edge and lapped the other, 
but for good work both edges are trimmed 
and butted. Thick papers have a tendency 


to shrink after the paste is applied, leaving ~ 


a very ugly joint. This effect may be mini- 
mised by previously lining the wall with a 
tinted lining paper. Borders to wall papers 
are worth about lid. per yard to hang. , 


Writer. 

The cost of writing will, in a measure, 
depend upon the quantity of work be 
done, as if there is only one name to be 
written on (say) a door, the cost of going 
to and from the job must be charged. The 
prices given, therefore, can only be treated 
as approximate. For writing on doors and 
similar sort of work, the cost would be 11d. 
per dozen inches up to 4in. high, either 
painted in white or colours. In’ measuring 
the letters, the height only is taken, and as 
an example it can be seen that six letters 
2in. high would equal - twelve inches, and 
four letters 3in. high would cost the same 
amount (under 2in. high taken as 2in.) 
This price is for all ordinary types of letter. 
Fancy or ornamental letters would be more 
expensive. If the letters were gilded, - the 
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cost would be roughly double, say, 2s. per 
dozen inches. In the case of comparatively 
large signs, these could be written for about 
the same: cost. -To these prices must be 


‘added the cost of scaffolding and attendance, 
if any should be required. 


LIBRARIES IN. TECHNICAL 


INSTITUTIONS 

The need for comfortable and well-equipped 
libraries in technical institutions was stressed 
by Mr. A. C. R. Ritchie, B.Sc., A.R.C.Sc.L., 
A.M.I.E.E., in the course of*his presidential 
address at the annual conference of the Asso- 
ciation of Teachers of Technical Institutions 
held at Leeds at Whitsun. 

Mr. Ritchie said : ‘‘ We regard as of great 
importance the Joint Committee of the Asso- 


‘ciation of Technical Institutions, the Associa- 
tion of Principals in Technical Institutions, 
-and the Association of Teachers in Technical 


Institutions, which was formed to investigate 


the problem of: libraries in technical institu- 


tions.. The report of this Committee mill. 
shortly--be- issued and, without wishing to 
anticipate its findings, we confidently expect 


that a strong case will be made for the pro-. 
vision of an adequate and well-stocked library 


in every technica] institution in the country. 
‘‘We are firmly convinced that the pro- 
vision of ample library facilities is just as 


‘important in a technical institution as is the 


vision of apparatus and equipment, and we 
os only too ine acquainted with the inade- 
quacy of such facilities at present in the great 
majority of centres. It is not, I think, too 
much to say that the value of technical educa- 
tion in the life of the community would be 
enormously increased if each institution were 
provided with a well-equipped and comfort- 
able library.” : 


IMPROVEMENT OF RURAL 
HOUSING 


Minister of Health’s Address. _ 
The part to be played by local authorities 


in the campaign for improving housing con- 
ditions in rural areas was explained by the 
Minister of Health, Mr. Walter Elliot, in an 
address delivered at a conference of Rural 
District Council sepreoeunelsves at York on 
_Tuesday, May 31. ‘ l 
the Rural District Council representatives 
from the three Ridings of Yorkshire and from 
Lincolnshire and representatives from Lanca- 
shire, Nottinghamshire and Derbyshire. 


‘he conference covered all 


Mr. Elliot’s visit to York was the first of a 


series undertaken in oo a stimulate = 
campaign, and to explain the provisions 0 
the a Acts under which it will be 
carried out. 


It was estimated, said Mr. Elliot, that 


200,000 country folk would benefit by housing 
improvements which he hoped would now take 


ace as a result of the Housing (Financial 


] 

Froviaioie} Act, 1938, and the new Bill for 
reconditioning which is now, before Parlia- 
ment. 


The available resources of the local building 


industry would be an. important factor in 
determining the method by which local autho- 
rities would attack the problem. In general, 
prices would appear to have steadied, which 
was a sign that the building industry was not 
overloaded, and there was no reason why 
authorities should not go forward with a 
planned programme of house building. 


Ministry of Health: Rates and Rateable 


Values. 
Annual Statements have been published for 


1913-14, 1919-20, and each subsequent year, 
showing the rates in the pound and.the rate- 
able value of every borough, urban and rural 
district in England and 
ment for 1937-38 (including particulars for 
1936-37, for purposes of comparison) has now 
been issued by the Ministry of Health. It is 
entitled ‘‘ Rates and Rateable Values in 
England and Wales,’’ and can be obtained 
(price 1s.) direct from the Stationery Office 
‘or through ‘any bookseller. ° 
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NEW BUILDINGS IN LONDON | 


ACTON.—Matsonetres.—Plans have been 
repared by Messrs. Percy Pratt and Blount, 
74, High-street, W.3, for the erection of 
18 maisonettes off Avenue-road, for Mr. F. 
Hewett. The contractors will be Messrs. R. 
Hewett, Ltd., Cleveland Works, Cleveland- 
road, Chiswick, W.4. 

ALBERT EMBANKMENT.—Orrices.—Mr. 
H. Hughes Jackson has prepared plans for 
an extension to the offices and apes at 
Nos. 38-46 and also at 5, Glasshouse-walk. 

BAYSWATER.—F iats.—Are to be erected 
on a large site in Queensway and Porchester- 
ardens, W.2, by Messrs. Marcus Estates, 
fia., 93, Park-lane, W.1. Possession of the 
roperty has not yet been obtained, and no 
Setails have been settled regarding the new 
buildings contemplated. 
“BECKENHAM.—Extensions.—Messrs, TT. 
Graham and Co., Lid., Church Hill, Becken- 
ham, are the contractors for a new paying 

atients’ block, nurses’ quarters and boiler- 
house, at the Beckenham and District Hos- 

ital. The architects are Messrs. Paine and 
obday, FF.R.I.B.A., 2, Millbank House, 
Wood-street, S.W.1. The cost is. about 


£35,000. 

BERMONDSEY.—Facrory.—Mr. D._ G. 
Robertson, 27, Camberwell Green, §.E.5, is 
the architect for Messrs. B. B. Vos and Co., 
Ltd., 73-77, Weston-street, for a warehouse, 
79-83, Weston-street. 

BEXLEY.—Houses.—For 94 houses and 
bungalows in Glenmore-road, East Wick- 
ham, the T.C. are inviting tenders. Mr. 
G. A. Joy, F.S.I.. M.Inst.M. and’ Cy.E., 
Borough Engineer and Surveyor, has pre- 
pared the plans. 

BRENTFORD.—Garace.—The Heston and 
Isleworth T.C. has approved plans submitted 
by Mr. E. P. Platt, 161, Peppard-road 
Caversham, Reading, for a ‘commercial 
garage for Messrs. Charringtons, in the 
Great West-road. 

BRENTFORD. — Factories. — Messrs. 
Hillier, Parker, May and Rowden, 27, Mad- 
dox-street, W.1, are proposing two more 
factones on the Brentford estate 

BRENTFORD.—Hat..—The proposal for 
the erection of a new parish hall for St. 
Nicholas’ Church on land on the east side of 
Devonshire-road at the junction of the pro- 
posed extension of the Great West-road 
through Chiswick was approved by the T.C. 

BRENTFORD.—Extenstions.—Are to be 
made to the factory in Great West-road 
of Messrs. R. B. PuNen and Co., Ltd. The 
contractors are Messrs. G. H. Burgess, Ltd., 
Great West-road, Brentford. The architects 
are Messrs. Tubbs, Duncan and Osborn, 16, 
Harpur-street, W.C.1. 


BRENTWOOD. — Excuaner. — H.M.O.W. 


has placed a contract with Messrs, A. E. 
“Lng Ltd., Albert-works, Carpenters-road, 

-15, for erection of the Brentwood joint 
garage and temporary post office. 

CHISWICK.—F1ats.—Messrs. Bell Pro- 
perty Trust, Litd., 115, Park-street, W.1, have 
acquired the large Cubitt’s Dock estate and 
propose to build about 15 blocks of flats. 
Plans have been prepared by Messrs. Toms 
and Partners, 115, Park-street, W.1. No 
contracts placed. 

COCKFOSTERS.—Hovsss.—The Southgate 
T.C. has approved plans for 26 semi- 
detached houses in Westpole-avenue for Mr. 
H. A. Nash, 46, Chase Side, N.14. 

CROY DON.—Extensions.—Messrs. Trojan, 
Ltd., Trojan-way, Purley Way, Croydon, are 
extending their factory in Trojan-way. 

DORSET-STREET. — Resuitpinc. — As 
offices and flats, is contemplated at No. 1 
by the Davis Estates, Ltd. The architects 
are Messrs. J. Stanley Beard and Bennett, 
F. and A.R.I.B.A., 101, Baker-street, W.1. 
No contracts placed. 

EAST BARNET.—CentrE.—The Hertford- 
shire C.C. are to erect a new maternity and 
child welfaré centre, etc. The architect is 
Mr. W. H.-Hobday, 2, Millbank House, 
Wood-street, London, §.W.1, 

ENFIELD.—Facrory.—Messrs. Percy Bil- 
ton Properties, Ltd., Bilton House, Park- 
street, W.1, are to erect a factory on the 
Brimsdown Factory estate. The plans have 
been prepared by the company’s architect, 
Mr. Eric H. Firmin, A.R.1.B.A., 113, Park- 
street, W.1, whilst the work will be carried 
out by Percy Bilton (Construction), Ltd., 113, 
Park-street, W.1. 

FELTHAM.—Deror.—Messrs. Thomas and 
Edge, Lid., of 25, Greens End, Woolwich, 








§.E., have secured the contract for a guard- 
house block and married soldiers’ quarters 
at the R.A:S.C. depot for H.M. War Office. 
FELTHAM.—Matsonertes. — Plans have 
been prepared’ by Messrs. Partridge and 
Daniels, 4, The Green, Richmond, Surrey, 


for 20 maisonettes in Harlington-road West. 


The contractors are Messrs. G. T. Crouch, 

Lid., 3, Thames-street, Kingston. 
FINCHLEY.—Ftats.—The Council are in- 

viting tenders for 65 flats in four blocks 


_ on the Red Lion Hill Housing Estate, East 


Finchley. The Borough Engineer and Sur- 


_veyor, Mr. Percival T, Harrison, M.Inst.C.E., 


294-296, Regent’s Park-road, Finchley, N.3, 
has prepared the plans, 


FRIERN BARNET.— Perrot Station. ~ 
Messrs. G. T. and W. T. Giblin have sub- 
mitted an rs  aengerern to the Council for a 
petroleum filling station, on the site at the 
a of Waterfall-road and Oakleigh-road 

outh. 


FULHAM.—Scuoots. — To accommodate 
about 400 scholars are to be erected in Ful- 
ham-road and Barker-street, S.W., for the 
Servite Fathers. The plans have been pre- 
parea oy Mr. Hustace <A. Remnant, 
A.R.I.B.A., 10, Gray’s Inn-square, W.C.1. 

HAMMERSMITH. — Extensions.—Messrs. 
Rosser and Russell, Ltd., Romney House, 
Marsham-street, §.W.1, have had plans 
approved for an extension to their Queen’s 

harf, Queen-street, W.6. 

HARROW. — Home. — The Harrow and 
Wealdstone General Hospital is proposing to 
reconstruct the Christ Church Vicarage, 
Roxeth, as a new nurses’ home. The archi- 
tects are Messrs. Mitchell and Bridgwater, 
AA.R.I.B.A., 42, Bruton-place, W.1. 

HORNCHURCH.—CuurcH.—The —_ U.D.C. 
has. received. an application from Mr. 
C. De L. Bell, of The Chalet, Sunnycroft- 
gardens, Cranham, Essex, for permission to 
erect a church building on a site in Moor- 
lane, Cranham. 

HOUNSLOW.—Fiats.—Plans have been 
passed for 28 flats in a new road off Bath- 
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sand, Homatiew, Wert. sig architect ig Mr 
i ather, eicester quare-ch, " 
W.0.2. Anrbeeg, 


HOUNSLOW.—GymnasIuM. — The Heston 
and Isleworth E.C, are inviting tenderg fo; 
a gymnasium ‘and changing rooms 4 
Bulstrode Senior School. Plans are by y, 
J. .G. Carey, A.M.I.0.E., Borough Surveyor, 

ISLEWORTH.—ExtTENSIONS.—Mr, J, L. 
Simpson, Unilever House, E.C.4, hag } 
pared plans which have been approved for 
ers to the Pears Factory in London. 
road. 

ISLEWORTH. — MoDERNIsATION, — The 
Middlesex C.C, are inviting tenderg for 
building work in connection with the 
modernisation of six blocks of existing 
buildings at the West Middlesex County 
Hospital Extension, Toolands-road, 


KINGSTON.—Estatr.—The New Ideal 
Homesteads, Ltd., Ideal House, Carlton-r 
Erith, is to develop the Park Road estate by 
the construction of roads and sewers, 6] 
houses — a: maisonettes. Plans have been 
prepared by the company, who will als 
out the work. ot “— 

MANOR PARK.—Srapium.—Capt. W, J, 
Symons, V.C., is associated with a syndicate 
which proposes to build a large sports 
stadium, with greyhound racing track, ete 
and accommodation for 30,000 persons, in 
Romford-road, F.12, at £120,000. The archi- 
tect is Mr. G. E. Marshall, F.I-A.A., 1, Ray- 
mond-buildings, Gray’s Inn, E.C.1. 

NORTHOLT. — Estate. — Messrs. Evans 
Bros. (Builders), Ltd., 25, Hilbert-road, 
North Cheam, are to develop the Fair View 
estate, Eastcote-lane, by 190 houses, three 
roads, etc.. Plans have been prepared by Mr. 
Guy H. Nicholls, 1, Portsdown, Station-road, 
Edgware. Work will soon start. 

NORTHOLT.—Pavition.—The Kensington 
B.C. has recommended a pavilion to be 
provided at the Northolt playing fields, Mr. 
A. G. R. Mackenzie, F.R.1.B.A., 52, Seymour. 
street, W.1, is to be appointed architect in 
connection with the scheme, and the work is 
to cost £8,690. 

NORWOOD-ROAD. — SxHops.— Showrooms, 
factory. and market buildings are to be 
erected on the site of Nos. 348-54. Mr. E. H. 
Swaine, architect, acting on behalf. of Mr. 
A. ©. Truscott, has submitted the applica- 
tion to the Lambeth B.C. 

PALL MALL.—Extension.—The Building 
Committee of the United University Club has 
decided to erect an important extension to 
its premises in Pall Mall, Whitcomb-street 
and Suffolk-street, 8.W.1. The architects ate 
Sir Reginald Blomfield, R.A., and Mr. Austin 
Blomfield, M.A., New Court, Temple, £.C.4. 
No contracts placed. 

ST. PANCRAS. —Hoster.—The Central 
Finance Board of the Church of in ip 
conjunction with the Senate of the Universi 
of London, is to erect a large women’s hoste 
in Cartwright-gardens, W.C.1. The contract 
has been placed with Messrs. A. Roberts and 
Co., Ltd., 74, Earls Court-road, W.8. Plans 
have been prepared by Mr. A. I. Richards, 
165, Victoria-street, §.W.1, with Mr. 0 
Beresford Marshall, F.R.1.B.A., 96, New 
Cavendish-street, W.1, acting as consulting 
architect. 


SAN DERSTEAD.—CHouRcH.—The Sanam 
stead Congregational Church has approve 
plans for the completion of the preset 
church and the erection of a new hall an 
classrooms, to cost about. £11,000. The archi: 
tects are Messrs. Smee and Houchin, % 
Essex-street, W.C.2., 


SHEPHERD’S BUSH.—Premises.—Are fe 
be erected at the White City for the 
R.A.S.C. and R.E. The architects. ~~ 
Messrs. W. G. Newton and Partners, an 
Raymond-buildings, Gray’s Inn, W.0.1, se 
the reinforced concrete work is b 
Trussed Concrete Steel Co., Ltd., Horse 
ferry House, Horseferry-road, §.W.L 

SHEPHERD’S BUSH.—SERVICE ere 
Messrs. Dodge and Reid, 72, High-stree 
Brentford, have prepared plans for a serv! 
station in Richford-street, W. om 

SHORE DITCH.—Garace.—Messrs. a 
Bros., Ltd., Great Eastern-street, E.C. Oat 
to erect a garage in New Inn Broadwa: oa 
tain-road, E. The architects are Tall, 

R. and R..J. Girling, Hamilton 
Felixstowe. 
 SOUTHGATE.—Fiats.—Mr. H. L. Heal, 
“Linkside,” Bourne Hill, N.13, has 
plans approved for the layout of —e i. 
the north-west side of Green-road, N.1 
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ORE. — Appition. — The King 
Bie Hospital Fund has approved the 
erection of a new treatment block, includi 
swimming pool, at the Royal Nationa 
Orthopedic Hospital, Brockley Hill. A 
rivate patients’ block is also contemplated. 
he architects are Messrs. Murrell and 
Pigott, FF.R.1.B.A., 44, Bedford-row, W.C.1. 
No contracts let. 
STEPNEY.—Suops.—Plans prepared by 
Mr. G. G. Winbourne, A.R.I.B.A., P.A.S.I., 
94, Bishopsgate, E.C.2, for shops. and flats 
at 1-17 Baker-street and 95-101, Nelson- 
street, have been approved by the B.C. 
TEDDINGTON.—ALteRaTiIons.—Are to be 
made by Messrs. Higgs and Hill, Ltd., 14, 
Godliman-street, E.C.4, for H.M.O.W. to the 
N.P.L. at Teddington. - 
TOTTENHAM.—Hovsss.—The Corporation 
invite tenders for 42 houses on the Scotland 


- Green estate. 


TOTTENHAM.—Hatt.—The Society for the. 


romotion of Christian Knowledge have sub- 
mitted to the T.C. a preliminary plan for 
use of land for assembly hall, in White 
Hart-lane and adjoining St. Katharine’s 


llege. 
OrOrTE NHAM.—ScHoot.—The E.C. has 
proved preliminary plans for the erection 
a Roman Catholic School for 320 senior 


ap 
ove and girls in Brook-street, Bruce-grove, 


N., for the Rev. Father C. Sowerby, P.P. The. 


Leslie H. Hiscock, 
Bank-chambers, High- 
The cost is estimated at 


architect is Mr. 
F.R.LB.A., Lloyds 
street, Guildford. 
about. £26,000. 

TOTTENHAM.—ExtTENSIONS.—The Govern- 
ors, Prince of Wales’s Hospital, are to 
extend the nurses’ home and reconstruct the 
X-ray block, at the Prince of Wales’s Hos- 
pital, High-road. 

TWICKENHAM.—SHops AND OFFICES.— 
Messrs. Yates, Cook and Darbyshire, 43, 
Great Marlborough-street, W.1, are the archi- 
tects for the proposed erection of shops and 
offices on the site of 16, King-street. The 
building contract has been placed with 
Messrs. W. and M. Negus, Ltd., Station- 
works, King James’-street, 8.E.1. 

WALTHAMSTOW. — Orrices. — Messrs. 
Thomas de la Rue and Co., Ltd., 110, Bunhill- 
row, E.C.1, are to build a block of offices in 
Walthamstow-avenue. The contract has been 
laced with Messrs. J. T. Luton and Son, 
td., Forest-lane, Stratford, E.15. The archi- 
tects are Messrs. Charles P. Whiteley and 
Sons, 79, Queen-street, E.C.4. 

WALTHAMSTOW. — Housss. — The 
has passed plans for 108 houses and 108 
garages on the Nightingale Hall estate from 
lans prepared by Mr. G. W. Newman, 8, 

ush Hill-road, N.21. 

WILLESDEN.—BuiLpiInes.—The T.C. has 
approved plans for factory extensions in 

axlow-road, for Messrs. Luxfer, Ltd.; cel- 
luloid store-factory, 303, Elvedon-place, for 
the Park Royal Development Co.; and fac- 
a in Coombe-road for Messrs. Barlow 

WOODFORD.—Snors.—Plans have been 
reed by Messrs. Marshall and Tweedy, 
F.R.I.B.A., 96, New Cavendish-street, W.1, 
for 2 parade of shops and flats at Snakes- 
lane. The contract has been placed with 
Messrs. Janes (Builders), Ltd., Buckingham- 
avenue, Trading Estate, Slough. 


NEW CINEMAS 


DERBY.—The Regal (Chaddesden), Ltd. 
Commerce Chambers, Hite Buildi ve Not- 
ingham, have placed a contract with Messrs. 
Me and J. Simmons, Ltd., Gordon-road, West 
Gridgford, Notts, for the erection of a 
ag Plans have been prepared by Mr. 
ted J. Thraves, F.R.I.B.A., Whitefriars 
oe ear ttreet Nottingham, in conjunc- 
Py . . ‘odsile a 
Suiton-in-Ashfield, Notts. hee pratt 
DoeVERCOURT.—Mr. J. Elliott, of the 
A ereourt Estate Agency, 3, Mill House 
ireade, Dovercourt, 
pe to seat about 1, persons. The 
Kingl tt. F. E. Bromige, L.R.1.B.A., 
contract ie” Regent-street, W.1. No 


INVERNESS.—Messrs. — Stell 
ERI . 5 macs, Ltd. 
Magow: Will carry jout the buildin con- 
ra. a to be erected in Huntly- 
street, for ania Ciivesions) Ginemas, 

ects are Messrs. Max 

me ven 57, Oswald-street, Glasgow. a 
“od /\ ceded soem cinema, to be called 
Toad ‘and: Childwall-romd, Weverine gene, 
- avertree Green 
to seat about 2,000 persons. The contract has 


T.C. r 


proposes to erect a’ 
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been placed with Messrs. Roberts and Sloss, 
Ltd., Baker-street, Liverpool, whilst the steel- 


work will be by Messrs. W. J. Douglas and 
Co., ‘Ltd., Stanhope-street, Liverpool. The 
architect’ is Mr. A. Ernest Shennan, 
F.R.1.B.A., North House, 17, North John- 
street, Liverpool. 

SLOUGH. — The Commodore Super 
Cinemas, Ltd., have placed a contract with 
the Manor Park Construction Co. for the erec- 
tion of a cinema at Cippenham. The archi- 
tect is Mr. W. David Hartley, F.R.1I.B.A., 
14, Mackenzie-street, Slough. 


HOLIDAYS WITH PAY 


REPORT OF COMMITTEE. 


Tue Committee, appointed by the Minister 
of Labour in March, 1937, under the chair- 
manship of Lord Amulree, to investigate the 
extent of paid holidays and the possibility 
of mene the provision of such holidays, 
have recently issued a unanimous Report.* 

In Part I the Committee make an examina- 
tion of the available information with regard 
to the extent to which holidays with pay 
are given to employed workpeople, and esti- 
mate that some 7$ millions, or a little over 
40 per cent., of the total of the 18} million 
persons in the employment field who are 
either manual workers, or non-manual 
workers not in receipt of more than £250 a 
year, are already provided with annual con- 
secutive holidays with pay in some form. 

‘In Part II of the Report the Committee 
set. out the arguments for yA, pees legis- 
lation making it compulsory for all employers 
to provide holidays with pay and for and 
against a contributory scheme. They refer 
to the question of the organisation of holidays, 
and attention is drawn to the present con- 
gestion at holiday times and the possible 
effect of the extension of holidays with pay. 
It is suggested that some greater effort should 
be initiated from-the central Government in 
aiding the spteading of holidays and the en- 
couragement of improvement in holiday ac- 
commodation. The Committee also call atten- 
tion to the problem of special classes of work- 
people, e.g., intermittent workers, transport 
workers and agents, and they refer to the 
position of holidays in relation to unemploy- 
ment insurance. bay 2 suggest. that with 
the development of holidays with pay the 
provisions in the Unemployment Insurance 
Acts respecting benefit and contributions dur- 
ing a period of ‘a paid holiday should be re- 
considered with a view to amendment. 

In Part III the Committee describe the 
nature of the problem as it emerges, and set 
out their conclusions. They state that they 
found little lack of understanding of the 
value of holidays with pay as a social measure, 
but the arguments directed against a statute 
rest upon considerations which are less 
obvious and less generally appreciated con- 
cerning industrial relations and collective bar- 
gaining. The differences in the terms and 
conditions of employment in various industries 
are so great that any attempt to apply at 
once to all industries and trades one uniform 
rule would be likely to produce serious diffi- 
culties. Flexibility is the keynote to success, 
and collective bargaining should be left to 
settle as wide a sphere of the matters at 
issue as can be arranged, 

It is pointed out that the case for a general 
enactment, imposing holidays with pay at 
once, rests on its financial side primarily on 


the assumption that industry as a whole * 


has more to give to workpeople than the 
amount at present received in wages. For 
a fortnight’s ‘holiday with pay extra remun- 
eration might have to be available up to the 
extent of four per. cent. of the wages bill, 
but this extra charge would fall unequally 


.owing to the great variation in wages costs 


in relation to costs of production in different 
industries. : : 

The Committee conclude that the time is 
opportune for more active et to encourage 
the taking of holidays and that for the en- 
joyment of holidays it is necessary that money 
should be- available to the employee at the 
time of the holiday period. e Committee 

* Cmd. 5724. H.M. Stationery Office; price 
1s. 3d. net (1s. 5d. post-free). 
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refer to the danger of hasty legislation and 
the possibility of industrial dislocation and 
reduced employment resulting from any action 
taken on this matter which would not leave 
industry the opportunity to adjust itself. 
They also point out that time should be 
available to organise holidays in a better 
manner that at present, 

The recommendations of the Committee 
relate to employees covered by the compulsory 
State insurance schemes, and are as follows. 
They strongly recommend that, in industries 
where holidays with pay are not already 
provided, an annual heli ay with pay consist- 
ing of at least as many days as there are in 
a working week should be established without 
undue delay as part of the terms of the con- 
tract of employment. Every possible effort 
should be made to deal with the matter by 
voluntary arrangement, and a probationary 
period of two to three years is proposed before 
the introduction of general legislation. 


PUBLIC WORKS 


BIRMINGHAM.—Lord Nuffield proposes 
to erect an aireraft- factory at Tyburn, Bir- 
mingham, at an estimated cost of £3,000,000. 
As the site is owned by the Corporation, a 
formal resolution authorising the transaction 
will be submitted at a Council meeting. 

BIRMINGHAM.—The City Council have 
approved two schemes for the erection, at an 
estimated cost of £480,139, of blocks of flats 
in Birchfield-road, Handsworth, and Trafal- 
gar-road and Alcester-road, Moseley. 

GREAT BRITAIN. — Amo contracts 
advertised. in this issue by local authorities 
as being open to tender are: Barking T.C.— 
276. houses and 6 shops; Nottingham T.C.— 
426 houses, ete.; Kettering U.D.C.—Houses; 
Beaconsfield U.D.C.—26 houses; Rowmarsh 
U.D.C.—26 - bungalows; Bury: T.C.—Town 
hall in Manchester-road; Barnet U.D.C.— 
100 houses at Grange Estate; Glamorgan O©.C. 
—Extensions to Penrhiwtyn Public Assist- 
ance Hospital. 

GREAT BRITAIN.—The Miners’ Welfare 
Committee announce that building tenders 
are about to be invited for installation of 
new pithead baths at Burnmoor “D” 
(Durham), for 1,116 men; Haig (Cumber- 
land), for 1,490 men; West Riding, Fox Pit 
(West Yorkshire), for 576 men. 

GT. BRITAIN.—(Ministry of Health).— 
Following are notes on some loans sanc- 
tioned by the Minister of Health during the 
week ended May 28: Aireborough U.D.C.—- 
£53,565 for 156 houses on Henshaw Estate, 
Yeadon; Bristol C.C.—£23,230 for advances 
under the Smal] Dwellings Acquisition Acts, 
1899-1923; Chigwell -D.C.—£95,046 for 
sewerage and sewage disposal; Durham C.C. 
—&31, for small holdings at Hart; East- 
bourne C.B.C.—£56,998 for new premises for 
Eastbourne High Sch.; Gwyrfai R.D.C.— 
£41,726 for 101 houses at Bwthyn Deiniolen; 
Hertfordshire C.C.—£41,674 for new second- 
ary school at Welwyn Garden City; Kent 
C.C.—£23,973 for the County Police Head- 
quarters, Maidstone;. Kidderminster B.C.— 
£41,186 for 119 houses, Foley Park; King’s 
he B.C.—£26,126 for works of sewerage; 

orley B.C.—£25,275 for 60 houses and 20 
flats on Wide-lane Estate; Middleton B.C.— 
£91,845 for 174 houses on Moorclose Estate 
and 50 houses at Walker-street, Rhodes; 
Peterborough C.C.—£49,684 for water mains; 
St. Albans R.D.C.—£22,500 for sewerage of 
contributory place of Redbourn; St. Helens 
C.B.C.—£65,669 for 176 houses on East Lan- 
cashire-road site; Somerset C.C.—£38,550 for 
Senior Council Sch., Frome; Worcestershire 

C. for acy over” River Severn 
at Upton on Severn; York C.C.—£34,911 for 
74 houses and 36 flats at Gale-lane. : 

GRIMSBY.—Schemes now in preparation 
include the five miles of arterial road 
between Grimsby and Immingham Dock; 
new municipal: offices; new public baths, 
gymnasium, and recreation centre; new 
public library; administration block, club 
prea and control tower at the municipal 
airport. . 

LONDON.—London Transport has signed 
£500,000 contract for the construction of a 
mile-and-a-half of tunnel from Wanstead 
Station to Gants Hill Station. Reinforced 
concrete will be used on three-quarters of a 
mile of tunnel. The work is being carried 
out by Charles Brand and Son, Ltd. 

MARYPORT.—The Commissioner for the 
Special Areas has offered £75,000 to recon- 
dition the harbour. 
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CONTRACTS OPEN 


_For some contracts still open, but not included in this list, see previous issues. Those with an asterisk 
are advertised in this number. Certain conditions beyond Sad gt in the following indovesalion oe 
imposed in some cases, such as that advertisers do not bind themselves to accept the lowest or any tender, 


that a fair wages clause shall be observed, that no allowance will be made for tenders ; and that deposits 


afe returned on receipt of a bona-fide tender, unless stated to the cont 


A dagger (t) denotes closi 


date for eg age for particulars ; other dates are those for the submission of tenders ; the name an 


the end refer to the person from whom 


articulars may be obtained. Abbreviations: (A.) 


for A.R.I.B.A.; B.of E. for Board of Education ; B.C. for Borough Council; B.E. for Borough Engineer ; 


B.S. for Borough Surveyor; C. for Clerk ; C.B. for Count 
for County Engineer ; C.S. for County Surveyor; D.S. for 


Borough ; “C.C. for County Council ; C.E. 
istrict Surveyor; E. for Engineer; E.C. for 


Education Committee ; (F.) for F.R.I.B.A, ; (L.) for L.R.L.B.A. ; M.W.B. for Metropolitan Water Board ; 


M.H. for Ministry of 
Rural District Council ; S. for Surveyor ; T.C._ for 
District Council. 


BUILDING, PAINTING, ELECTRIC 


- LIGHTING, HEATING, &c. 


JUNE 13. 
iddlesex ©.C.—Works at West Middlesex 
onanty ‘Hospital,. Isleworth. . W. Radcliffe, 
“C2.” Guildhall, Westminster, S.W.1. Dep. £2 2s. 
Warrington T.C. Gas Dept.—Painting, etc., at 
Longford Gas Works, E. and Manager, Mersey-st. 


. '  §UNE 14, 
Bradford T.C.—60 dwellings. City Architect. 
Bristol, Long Ashton.—Telephone rage for 
H.M.O.W. Room 65D, Third Floor, Office of Works, 
.W.1.. Dep. £1. ; 
—_— 7 er Mae at Haling-gr., South 
Croydon. B.E. . £2 2s. : 

Derbyshire C.C.—Extension at Beighton_ Freche- 
ville C. school, - ae eet Architect, St. 
: Derby. . 5 ; 
ee ee ec. Painting. of Throston and Middle 
Warren estates, West Hartlepool, and Stockton 
Grange estate. = pac’ (A.), = pon Teng * 

Ham €E.C.—Installation - 
ing, el, at Essex school, Manor-pk. B.E. Dep. 


artlepool.—200 houses at West View, for N.-E. 
Sionsin Assoc., Lid. J. H. Miers, B.E., Borough- 


, B. F025 houses at Hathern. W. 
5 . £1 Is. : 
yo a et, S Eitencns to Newbridge 
secondary school. Colin L. Jones (L.), County Hall, 
" p. £3 3s. 

. ee C.C.—Additions at Wood House 
Homes, -Stannington. County Architect. Dep. 
£2 


s catiighain T.C.—School on Bestwoc1 estate 
. £10 10s. : 

ne T.C.—Annual decorations 
. B.E. Dep. £1 1s 

67% gS 'B.¢.—Sub-station, Aberdeen-pl. 

B. Treasurer. Dep. £10. — 

Wallasey 7.C.—Conversion of Frankley Hall 

into cemetery chapels. T.C. Dep. £2 2s. 

West Riding ©.C.—Painting at Penistone Gram- 


mar School. 
Witney U.D.C.—22 houses in Dark-In. A. T. Green, 


..and S 
* zotland C.C.—40 houses at Scalloway. John N. 
Sinclair, C.C., County-bldgs., Lerwick. 

JUNE 15. 

Aethwy R.D.C.—63 houses. Sanitary Inspector, 
Lianfair P.G. Dep. £2 2s. ae 

‘Beckenham T.C.—Heating and engineering work 
in connection with clinic at Hawes Down schools, 
West Wickham. P: Parr. B.E. and S. Dep. £2. 

Birmingham T.C.—Works at isolation blocks, 
Little Bromwich Hospital. F. H. C. Wiltshire, T.C. 


Dep. £2 2s. : : 
Brighton T.C.—Sub-station, foundations, etc., at 
Beechwood-av., Withdean Estate East. W. N. C. 
Clinch, E. and Manager. Dep. £j ls. | 

Doncaster E.C.—Painting and ‘ decorating of 
various schools. Estates S., 3, Priory-pl. 

Dublin Port and Docks Board.—Single-storey 
building at North Wall Lighthouse, North Quay 
extension. E., East Wall, Dublin. Dep. £5. 

Durham C.C.—Demolition of property. W. J. 
Merrett, C.E. and S., 43, Old Elvet. 

Elland U.D.C.—40 houses at Old Earth, and 18, 
at Lindwell, Greetland. TT. Exley-Fisher, archi- 
tect. Dep. £1 1s. 

Hornsey T.C.—164 cottages, 24 tenements and 
45 flats, Highgate; internal decoration of cottages, 
Muswell Hill: and Highgate. Acting B.E. and S., 
Town Hall, Crouch End, N38. 


tract. 
Isle of Man €E.A—Schools at Ballakermeen, 


Douglas. A. J. Davidson (A.), Athol-st. Dep. 


£5 5s. E 
Leah Eneieoering. works at ‘“ Meanwood-pk. 
Colony.” Executive Officer, 27, Blundell-st. 
Lytham St. Annes T.C.—Boundary wall at St. 
Annes destructor works. B.S. 
Maidstone R.D.C.—8 cottages in Nettlestead and 
4 in Yalding. Thos. A. Busbridge, 8. Dep. £2 2s. 
E.C.—Cleaning and Bg at 
schools. A. H. Whipple, Director Education, 
Sonth-parade. Dep. £1. 3 % 
Oldham T.C.—166 houses, Strinesdale housing 
scheme. B.E. and S., 75, Union-st. Dep. £2 2s. 
Penybont R.D.C.—Convenience at  Marlas-rd., 
Pyle. J. Simon Davies, S., Penybont Officec, Coity- 
rd., Bridgend. Dep. £2 2s. 
Shipley £.C.—Painting of schools. H. Dawson, S. 


and A.., 
Shipley U.D.C.—Railings at playing field of 
Wrose Schdol. H. Dawson, S. and Architect. 


South Molton R.D.C.—2 honses at Romansleigh. 
C._N. B. Willey. clerk. Dep. £2 2. 

Sunderland.—Eye infirmary. Wm. & T. R. 
Milburn (FF.), 17, Fawcett-st. Dep. £2 2s. . 


ealth; M.T. for nares’! 
0 


of Transport; P.C. for Parish Council; R.D.C. for 
wn Clerk and Town Council ; and U.D.C. for Urban 


Sunderland.—Electrical installation for 434 flats 
and fireplaces and sanitary fittings for 512 flats at 
East End, for N.-E. Housing Assoc., Ltd J. E. 
Lewis, B.E., Town Hall. Dep. £2 2s. 

Swaffham U.D.C.—Houses and bungalows. 
ee o oe ge Dep. £2 2s. 

-D.C.—Pavilion on a Aes 
South Wigston. @. F. Stacey. Bos Patk 
pened sal tanial, oaeadt WSS 
, an at Tanyrallt, a ; 
Evans, E. and S. Dep. ‘BI. on 


JUNE 16. 
Aberdeen.—3 sh in St. Machar-dr., for Northern 
Co-operative Society, Lid. Tawse & Allan, archi- 
—_S op pir sen tays bccac yp 

ar .C.—Nursery schoo +1 
Whitaker, architect. : ee 

Godstone R.D.C.—Decorations and repairs to 
scariet fever and administrative blocks and _hos- 
eh Stanley Easter, E. and S., Council Offices, 
xted. 

Hertfordshire C.C.—Maternity and Child 1- 
tare Centre, He. mo Barnet. Cc. i 

nverness.—Teiephone repeater station at Friars- 
st., for H.M.O.W. Architect, H.M. Office of Works, 
122, George-st., Edinburgh, 2. Dep. £1. 

Liskeard R.D.C.—6 houses. E. C. Higman (L.), 
py armas Se 9 . “ 

y T.C.—100 houses on Moat Farm estate, 

Langley. B.S. Dep. £2 2s. 

Rochford and District Isolation Hospital Joint 
Committee.—Decorations at Sutton Ford Isolation 


Hospital. S. C. Harris, C 


St. Austell R.D.C.—Alterations, etc., to 3 houses 
at. Hembal-in., Trewoon. S. 

St. Austell R.D.C.—Conversion of shed into bunga- 
low, Dowgas, Coombe, St. Stephens. S., 1, High 


Cross-st. 
_ JUNE 17. 
Bristol T.C.—Painting, colouring, etc., of certain 
schools, also telaying and resurfacing playgrounds. 
M. O. McAuliffe, Chief Education Officer. Dep. £1. 








Dep. £2 each con- 
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Cardiff R.D.C.—4 houses and subsidi 
=e Bhan een Hastbrook, Ding ws,a% 
Dep, £2 2. ark Mouse, 20, Park-pl., Cardiff, 

Chester C.C.—Extensions and alterati 
Kirby high school. F. Anstead Browne th) Meat 
architect, The Castle. Chester. Dep. £2 93° OUnly 


Church Stretton U.D.C.—Painti : 
Crossbank. E. J. Marsh, g. unting of 20 houses at 
eltham U.D.C.—3 houses, 8 ff 
works, Shakespeare-av. E. and §. sel fo oe 
tLancashire C.C.—School at Whiston. Leonard 
Barnish (F.), 58, Rodney-st., Liverpool me 
HO re tealing. telephone exchange, for 
London, SW. Dep. £1. we Minor, Oftce of Works, 
iddlesbrough T.C.—Sub-stations at Cumber] 
rd., Linthorpe, and St. Mary’s. ti ese 
Hairy Haigh, 'B. Electrical EV aK, Linthorpe 
Yorthampton E.C.—Heating and electrical jp. 
lations at_school clinic, King-st. ‘Keighiy aia 
To. 46, peeves a6. oer £2 2s, 
awmars' -D.C.—26 bungalows in Barber’ 
cres. J. R. S. Creighton, P eg 
Welt Dep, Ps g arkgate, Yorkshire, 
effield T.C.—Alterations to junior “ A ” 
— ant niger org aomnral school to tore ae 
porary secondary school, ; : j 
cy elle DD, eas seating soem 
effield T.C.—Hot water heating apparatus at 
Newhall senior school. W. Geo. i i 
architect: | Dep. £5 3. Danes Ca 
outhampton  T.C.—. ations to Bi . 
<— —. Ea Dep. £2 2s. Bikeclea 
euro T.C.—Houses. F. Pickerin i 
Warwick C.C.—Extensions at Sutton Coldfield 
high school for girls. A. ©. Bunch, Co Archi- 
tect. Dep. £2 2s — 


Whitby.—Post office and tele hone exch 
and garage, for H.M.O.W. Room ésD, Third Floor 
Office of Works, London, 8.W.1. Dep. £1. : 


JUNE 18, 


Amblestone.—Replastering of nave and part of 
outside of church. Rev. E. H. Saunders, Amble- 
wees wicarene, gat owl 

ackley R.D.C. ungalows and 72 cottages, 
R. C. White (A.), Brooke ease. Market-sq., ‘tyke 
ait ia No tor T.C 

pping orton -C.—10 irs houses on 
Churchill-rd. site. B.S. Dep. 22 

Clitheroe T.C.—Convenience at Edisford Bridge. 
B.E. and S. Dep. £1 1s. 

—ettage | and Horley R.D.C.—Painting of cot- 
tages. i 

East Grinstead U.D.C.—Domestic hot water sys- 
tem in 48 houses and alterations to domestic hot 
water system in 48 houses on Sackville housing 
schemes 2 and 3. E. and §. 

Grimsby T.C.—Painting of Scarthoe school and 
municipal ‘school of art and crafts. J. Stuart 
Hawnt, Director of Education, Education Offices, 
Eleanor-st., Grimsby. 

* Hertfordshire C.C.—Watford and Bushey School. 


tLancashire C.C.—School at Fleetwood. Stephen 
Wilkinson (F.), County Offices, Preston. Dep. £2. 

Lansallos.—Alterations to cottage at Trenewan. 
E. C. Higman (L.), Barras-st., Liskeard, 

Lexden and Winstree R.D.C.—2 houses in Great 
Wigborough. Baker & Burton, architects, 3, 
Church-st., Colchester. 

Pelynt.—Additions to cottages at Greystone Pool, 
Trelawne. E. C. Higman (L.), Barras-st., Liskeard. 

Plymouth T.C.—Repairs to Guildhall Tower. City 
E. Dep. £1 1s. 


Southend-on-Sea T.C.— Additions to Bourne- 


month Park-rd, schools. F. W. Smith. Dep. £2. 
Stockport T.C.—Painting and decorating several 
schools. Gerald Holgate, Director of Education. 
Tadcaster R.D.C.—42 houses and roads, footways 
and sewer. J. Worthington, E. and S. Dep. £2 2s. 
Wantage R.D.C.—8 houses in East Hendred and 
Hampstead Norris. F. A. Shorey, C. Dep. £2 2s. 
West Riding . C.C.—Lock keeper’s house at 
Acbrigg, Wakefield. West Riding Architect, County 
Hall, Wakefield. ; : 
Wisbech T.C:—Alterations to conveniences at 
Gorn Exchange. B.S. 


JUNE 20. 


Bangor, N. Wales, iio on Maes Geirchen 
——- scheme. 8B. Price Davies (F.), City 8. 

p. £2 Qs. 

* Beaconsfield U.D.C.—Houses, roads and sewers, 
Fernhurst site. Burgess, Holden & Watson, archi- 
tects and surveyors. : . £1 Is. : 

* Bethnal Green T.C.—Granolithic paving works. 
B.E. and &. 4 : 

Brighton T.C.—Remodelling of offices, Brighton 
cemetery, Lewes-rd. B.E. and S.. Dep. £1 1s. 

Buckingham T.C.—62 houses. G. Belson Chilvers, 
B.S. Dep.- £2 2s. = sallatnereaal 

Croydon T.C.—Heating, etc., installa 
Mayday Hospital. J. Roger Preston & Partners, 
ane, Dilke House, Malet-st., W.C.1. Dep. 


Ealing T.C.—Extensions to Coston senior girls’ 

school, Greenford. y sf ais BE. Dev. = h 
*xEpsom and Ewe -C.—Sub-stati 

Heath-rd. Williams, Pettett & Gardner, Chai 

House, 58-63, High-st. asa £1 1s. a 
*Erith U.D.C.—Electricity showrooms, etc., Piet 

a 


rd. John H. Clayton, E. and S. De 


: p, £5 58., 
Exeter E.C.—Painting of school. City Architect 


2, Southernhay West. 

Finsb B.C.—Alterations to entrance to rectee 
tion poet Seward-st. B.E., Finsbury ‘Bown Hall 
Annexe, Rosebery-av., E.C. 


@ & ps 
Greenock T.C.—Painting at Lochgreen gas jes 


aed property at 30, West Blackhall-st. A. H. 


TP 
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emeworth R.D. c.—Electric lighting installation 

ee houses oy 10 bungalows at South Kirkby. 
wes 7. Lynam, E. and 8. Dep, £2 2s, 

U.D.o.—2 nes of houses in Fitz- 

Wormleig . 


ees ar Herne oer B. J. ton, E 


EB unclitios of Park House, Hyde 
cc Si, Ten of building on site for lecture 
room, clinic, etc. B.S. ae t ae 
s a poses wall, e a arking- 
nae UH 
oa ouses On ea ands site. 
Band §., 3, Gold-st. Dep. £3 3s. 
‘Larne-—Alterations to old wing, etc., Fever 
Hospital. S- Robinson, Victoria-st. . 2s. 
Leeds-T.C.—Alterations and additions to Temple 
nea ae Se ata a ema 
— snsions 
ese vol George Guest, Director 


Land Steward 

a T.C.—External painting of houses. 
th, B.E. 

Mountain Ash U.D.C.—25 houses at Ynysybwl. 


ice T.C.—Nurses’ home and alterations 

to administrative ie is Cit Bee — Hospital. 
— t an 

i me ry houses a gs ey B.S. 


‘albot T.C.—22 

. £2) 2s. | i 
- .D.C.—18 houses Shirley-In., Long- 
dig Biangnal Bluhm @. ), 20- High-st., 


1 ls. 
at, — telephone exchange, for 
sete fe m Third Floor, Office Works, 
awa =X 


Venetfield T.C.—Garage ae Shoreham-st. W. Geo. 
Davies (F.), .city erage at. Sho Dep. 
Shoreham-by-Sea. — Telephone exchange for 
H.M.0.W. Room 65D, » Bhird Floor, Office of Works, 


London, §:W:1. D 1. 
and Milton U.D.C.—Pulling down of 
“Town Hall, High-st., Milton, and erection of 
library premises and conveniences. 8. Dep. £2 2s. 
Tadcaster R.D.C.—86 houses, also roads poormers 
and sewers. J. Worthington, E. and S. . £2 2s 


path: at; training college. 


jon. Dep. £1 Is. 
. Renee T.C.—Painting works. 


Tadworth.—Telephone exchange, for M.0.W. 

Room 65D, Third Floor, . Office of Works, 

London, 8.W.1. Dep. £1. 

Tyldesley U.D . -—102 houses i. eg, eg = 

tinuation ‘site. . ae. Jones, E. a Ag 
Wimbledon eetsite seria: 


Merton. Chief Af ‘and Manager, Blvtricity House, 
Durnsford-rd, 8.W 


JUNE 21. 


‘Male R.D.C.—54 houses and — road at 
hoes. also 16 houses at Studley. C. B. Machin, 

Bleachfield-st. Dep. £2 2s. 
romen U.D.C.—10 houses in St. Andrew’s-rd. 
a Green Wrythe-In. R. S. Davey, Stone-court, 


The Grove. Dep. £2 2s. 
*Chepping Wycombe T.C.—Desborough Council 
junior and infants’ school, B.S. 

ick and Ealing Hospitals Committee.— 
Painting work at Clayponds isélation hospital, 
—: Ealing. B.E. and S., Town Hall, Ealing, 


Leeds E.C.—Painting of schools. George Guest, 
Director, of Education. 

H.M.0.W.—Internal Hoon eb, at Hollin- 
wood . Stationery or: hird Floor. 
of Works, S.W.1. Dep. 

Portishead.—Post office an telephone exchange, 
tor H.M.0.W. Room 65D, Third Floor, Office of 

Works, London, 8.W.1. Dep. £1. 

Rainhill, Lancs. —Heating and électrical installa. 
tion in connection with sine hospital at 
County Mental Hospital. Garner, 49, Corpora- 
tion-st., St. amet Bo 2s. 

Salford T.C.—Demolition of convenience at 
Pendleton and erection of new convenience. City E. 

Scunthorpe.—Youth centre. Buttrick & "Buttck. 
architects, 43, evelets. 

en am of 124 workmen’s 
dwellings: in Silksworth. Emmerson. 
Dock: npn Sead and removal of old 
Phenix works and old Pacific works ate for 
G.W.R. Resident Docks E. Dep. £2 
co R.D.C.—8 houses. ant’ & Coates, 
Pury , Abbeygate-st., Bury St, Edmunds. 


West Sussex Standi ing Joint Committee.—1 court 
house. at. Midhuret ana 1 at Petworth. C. G. 
Stillman (¥.), Chichester. Dep. £2 Qs. each. 


‘7 JUNE 22. 
infield £.C —Reroofing various buildings at 
Ghesterfield-rd. school. Frank Lee (L.), 7, Little 
taweu. ns te to workshop at 
.—Extension wor! a 
Admiralty Research Laborato: tory, Teddington” and 
a aes of Dawlish telephone exchange. Room 
each Floor, Office of Works, S.W.1. Dep. £1 
Paty spa one UD. orate centre at 
lat bs ols oy E. and §., Council 

y 


ae cai, Dap e3 My ld tbuildi d 
erection of Wt market. : BS. of ol £2 28. Bee re 


le T.C.— 
Dane-st. BS. Alterations at electricity works, 


*Salford T.C.—50 houses and sewers, Duchy-rd: 
and Summerville estates, Pendleton; and 208 flats, 
County E. Dep. 


£3 3s. 
York 7.0-—Painting of houses, E, W. ‘Croasdale, 


JUNE 23. 
gchettast.—Schoo! at Glen-rd. Stephens & 
Sons, surveyors, 13, Donegall-sq. North. Dep. £3 3s. 
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Belfast T.C.—Repair of office buildings, Ormeau- 
= ig and Manager, Gasworks, Ormeau-rd. Dep. 


Belfast ee wall between gasworks 


and Maysfields Sta E. and Manager, Gas- 
works, Ormeau-rd. . £2 2s. 
Corporation of Trinity House.—Painting certain 


lighthouses around coasts of oe + and and Wales. 
etary, Trinity House, Tower-hill, London, E.C.3. 
oo Wycombe T.C. .—Sewering of Carrington- 
. A, Parkinson, B.S., Queen Victoria-rd., 
High Wycombe. 
Great he ees T.C.—School painting. B.E. 


class; “Works. 


be T.C.—Gymnasi nursery 
a = and outside conveasiann R. Taylor, 


King's Lynn T.C.—Additional caretaker’s accom- 
modation +. Infectious Diseases Hospital, Horsley’s 
Chase. J, Matthew, B.E. 

Langley Sa a for N.E. Housing 
Assoc., Lid. E. Simpkin, E. and 8. Dep. £3 3s. 

London, H.M.0.W. — Telephone exchanges at 
Waltham Cross and Alresford (Hants). 
pe Third Floor, Office of Works, 8.W.1. Dep. £1 
eacl ‘ 


JUNE 24. 
*Barnet U.D. — houses, drainage, etc., at 
gay Mee estate . Ravenscroft House, Wood-st. 
ep. 


East Al T.C.—Installation 6f central heating 
system and hot-water suppl — at Essex 


school, Essex-rd., Manor Par jm ee Bridge- 
water, B.E. 
Norwich (H.M. ‘0. Ww) i euies Telephone _Ex- 


change (Norwich). Room 65D,. Third Floor, Office 
of Works, wes Dep. £1. 

Plymouth | T.C.—Additions to. central heating 
Fagg at Salsbury-1d. and Laira Green schools, 
ity 

Port of Bristol feportte Shed at Fry’s Wharf, 
Canon’s Marsh. ~ W. Wordsworth, Chief E.. 
Avonmouth Docks. Pon 
. Rainhill (Lanes). —Artificial stonework in. con- 
nection with admission Bae at County Mental 
(Hospital, Garner, ©., 49, Corporation-st., St. 


Helens. “Dep. £1 1s. 
Richmond (Surrey) T.C.—Cam Boat ie iad 
walla at Brentford Ait. B.E. ro 
elyn R.D.C.—4 houses at rou. alte 
Brindle" (L.), Nythfa, Benllech Ty’nygongl P.O. 
West Ri Riding eg 0 and renovation of 
Skipton ie? High Frederick Wilson, 
solicitor, 12, Otley-st., Skimon. 


North Riding E. of ethodl “at Richmond, York- 
shire. Denis Clarke MHall, 38, Sackville-st., 


Lerenahie. 6.0 E.C. ow k at Wellingto: 

Ire Co fs. 8 a e mn senior 
and secondar at oe ae Chant (A.), 5, 
Belmont, Shr joe Nene 


JUNE 27, 

Acton €.C. — Redecorations, etc.. at various 
schools and renewal of boilers at Central School, 
Berrymede boys’ and Rothschild schools. Director 
of Education. 

* Barking T.C.—376 houses, 6 shops on Scratton’s 
Farm housing estate. C. C. Shaw (A.). Dep. 


£5 5s. 

Birmingham (H.M.0.W.).—Handsworth (Birming- 
ham) Telephone Exchange. Room 65D, Third 
Floor, Office of Works, S.W.1. Dep. £1. 

Bridtington T.C.—Structural alterations to 16, 


Quay-rd., in connection with adaptation for elec- 
vieily s s vga and. offices. P. Maurice Newton 
A.). Dep. 


nek T,.6.—Works at Blacon junior school. 

ae an . 

* Dorset C. sae Dorchester. ©. Dep. £2 2s. 
oa ae egg ining Gut. Nesboieal 

f: 100 sington ining an 

Insitute and additions to Chester-le-Street school. 
. Willey (F.), 34, Old Elvet. 


FLUSH 
DOORS 






















FLUSH WOODWORK LTD. 


Je HAM—LONDON, E.6 
-. = GRANGEWOOD’ 0123/4 


| HAVE BEEN SUPPLIED 
TO 137 HOSPITALS DURING 
THE PAST 15 YEARS 
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be ry 3 flats, Red hion-hill housi 
esate, te, BB. and » 294-6, Regent’s Park-rd., No 


py oe T.C.—Parkhill School. L. E. J. 
architect, Dep. £5 5s. mente. 
Pe yy Be og a mie Geen 
ation at ca . 
Knollys-st. B.S. Dep. £2 2s ae st 
on Riding C. ‘Se tadae “works. 


Education 
fficer, County Hall, Wakefield. : 


w Nokehire.--Teleph h 
arwi — one exc shares 
Room 65D, Third Floor, Office 
London, 8.W.l. Dep. £1. 
maaauinout ¥.0.—-Hot-water heating, hot-water 
supply and —_ ae at. w " block and . 
nurses’ home, pees y Sanatorium extension. City 


i ee T.c.—P. port 
—Painting at trans depot, 
St. James’. John F. Camersa. gen. manager. ag 
Tottenham B.C.—42 houses on Scotland Green 
estate.. B.E., Town Hall, N.15. Dep. £2 2s. 
Tunbridge Wells T.C.— unicipal offices. Thomas 
pe one (FF.), 10, Cathedral-rd., Cardiff. Dep. 


NE 29, 
* Fulham ¥.0.—Dwellings in Carmwath-ed. B.S. 
Dep. £1. 


Carmarthen 0.0,—Connty + P.. Thomas, i9, 
Cathedral- “ag Cardiff. - P 


London, H.M.0.W.—Extension to Bushy House, 
National Basics! ratory, Teddington, roads 
and drainage at Mik Ticulture, Addlestone. Room 


pe oe floor, Office of Works, 8.W.1. Dep. £1 


on hend-on-Sea T.C.—School, Eastwood. F. W. 
a * £2, 

ick T.C.—Conveniences. R. imag B.E. 
aan . 20, The ore Warwick. Dep. £2 


ULY 1. 

*xAmpthill R.D. 5 —Rlectrical equi = in laun- 
dry of isolation hospital, Steppingley. Leonard 
Foster, 8., Flitwick ford. 

Warrington.—Heating __ installation, at 
admission hospital, Winwick. Richard d Owen % Son, 

, Crosshall-st., re £2 2s 


%* North ef BO School at Redcar. F. 
oo U. D. be impcovem dressi 

t GC ent to dressing accom- 
modnteie at swimming pool; Whaffemeadows.  §&. 
Dep. £1 1s, 

JULY 4. 

Southampton T.C.—Heating installations in con- 
nection with additions to Bitterne-pk, senior 
elementary schools, Manor Farm-rd. Fs Roger 
Preston & Pegg ———- engineers, Dilke 
House, Malet. 


»* West T. 0. hcbool ha Bf 
estate BE arispool bre Taree 
JULY B 


* Heston and Isleworth T.C.—Gymnasium, *, at 
Baleeote senior school, Hounslow, BS. Dep. 


* London 72 ee te bunkers at Hampton 


joven E., , 173, Rosebery-av., 
E.C.1. oy r 10. 


*Bury T.C.—Town ‘hall in yO rd. a 
son & onds, 24, Bennett’s-hill, Birmingham, 2. 
Dep. £5 6s. 

JULY 8. 


* Nottingham T.C.—426 houses and flats. E. 
Phillips, ee Saw Dep. £1. 


*xGlamorgan C.C _etemsione: Pometivien pub- 
lic assistance bospital. Sourere, Neath 


JULY 
Leamington Spa _T. o.—Police and Fire Brigade 
headquarters. .E. Dep. £3 3s. 


NO DATE. 
*London.—Painting, etc., to terrace ee tg, od 
Ree po Park. Surveyor, Lionel Barrett, , Vere- 
8 
*Plymouth T.C.—Heating and hot water instal- 
— Ford House, Devonport. City Architect. 
ep. 
Sk —Extensions to Cottage —— 
ope ills & Sons, architects, The Hall. Dep. 
s. 
*Southam R.D.C.—8 houses at Ratley. Quick & 
Lee, 11, Waterloo-pl., Leamington Spa. Dep. €1 1s. 


MATERIALS, &c. 


The materials for which tenders are Invited normally 
include one or several of the following :—asphalt, bricks, 
brooms, building lime, cast-iron pipes, cement, concrete, 
— <a drain pipes, glazed ape - 
pipes, g' ngs, ¢ gravel, gu eys, 
lime, manhole covers, painters’ materials, plumbers’ 
materials, road stone,.slates, stoneware pipes, , stones 
tar, tarstag and bituminous macadam,, beady and whin- 

ings. Readers should. obtain full particulars 


NE 165. 
. East Riding 0.0.08. County Hall, Beveriey. 


UNE 1 
Banff C.C.—Leslie Sea. 7%, Road §., Keith. 
Leicester T.C.—Furniture and fittings. &: T 
Gooseman, City Surveyor. 


JUNE 18. 
Sunderland T.C.—T.C. 

JUNE 25. 
Ely U.D.C.—S. 

JUNE 27. 


Stores Department.—Department of Over- 
oina oTrade 35, Old Queen-st., S.W.1. Ref. 'T.22480/38. 
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ENGINEERING, IRON AND STEEL. 


JUNE 14, 
Cheshire C.C.—Reconstructiom of Victoria Bridge 
over River Dane. G. E. Ashforth, C.8. and Bridge- 
Sgr ee House, Watergate-st., Chester. 


JUNE 17. 
bce an T.€.—Stec! tor reinforced concrete work 
in fou tions, floors and flat roofs, at new senior 
school, Avondale-rd. Gerald Holgate, Director of 
Education.. Dep. £2 2s. 3 
Swan Village.—Reconstruction and widening of 
Bilhay-In. bridge, for G.W.R. Chief E., Padding- 


. ton- Station, W.2. Dep. £2 2s. 


JUNE 18. 

Pembrokeshire C©.C.—Construction of four creo- 
soted pitch-pine timber groynes on foreshore at 
Amroth. C.S., Willesden House, Haverfordwest. 
Dep. £5 5s, eye : 

Romford T.C.—Widening and reconstruction of 
Collier Row-rd. bridge. B.E. and S: Dep. £2 2s. 

West Riding C.C.—Reconstruction and widening 
of Burn Canal bridge and approaches, on Don- 
caster and Selby-rd. over Selby Canal, Burn. West 
Riding 8., County Hall, Wakefield. Dep. £1. 


JUNE 20. 

Sheffield T.C.—Structural steelwork at Shoreham- 
st. new bus garage. W. Geo. Davies (F.), city 
architect, Dep. £2. : 4 

South Africa.—Steel bridgework, for Railways and 
Harbours Administration. - Department of Overseas 
Trade. 35. Old Qneen-st.. S.W.1. Tender No. 1722 

Ss T.C.—Steelwork in connection with 
police headquarters, fire station and courts, etc. 
T.C. Dep, £2 2s. 


JULY 1. 

Breconshire C.C.—Reconstruction of Cross Bychan 
Joint Bridge and approaches—Hirwaun-Merthyr- 
rd. J. M. Richards, C.S., County Offices, Watton. 


Dep. *£10. 


ROAD, SEWERAGE AND WATER 
WORKS. 


JUNE 15. 
idge-Blean R.D.C.—Sewerage works at Harble- 
down, Ls een E., 5, Victoria-st., West- 
inster, a ep. . 
™penten U.D.6.—Sewers. G. B. Kershaw & Kauf- 
man, engineers, 9, Victoria-st.. S.W.1. Dep. £5 
Elland U.D.C.—Sewer in Blackley-rd. T. Exley- 
Fisher, E. and S. Dep. £1 1s. ‘ 
Hebden Royd U.D.C.—Taking up and relaying 
paving and flagging in portions of 7 streets. H. L. 


ttomley, E. and 8. aS 
pg 9.8. —-Rersasiractige and widening 


Uxbridge-td., Hayes. C.E., »” 16, Great George- 
st.. S.W.1. Dep. £4 4s. 

Scunthorpe -T.C.—Sewerage works, J. F. Auld, 
TC. 

Stockport T.C.—Sewer in Cheadle Old-rd., and 
sonaratast tin of sewer, Worrall-st. B.S. Dep. 


£2 2s. 
JUNE 16. ; 

Huntingdon R.D.C.—Sewer at Upwood. W. Mid- 
wood, Alconbury Hill. e 

Leeds T.C.—Construction of section (2) of 
Middleton district main outlet sewer from West- 
bury-gr., acta to 2g ay Middleton. J. E. 
Acfield, City E. Dep. £5 5s. : 

Oxford T.C.—Street works. City E. and S. 
Dep. £1. 

Seaton Valley U.D.C.—Streets and sewers in con- 
nection with 176 honses on housing estate nr. 
Rackworth Station, Shiremoor. §., Council Offices, 
Shiremoor. 

JUNE 18. 

Caernarvon T.C.—Concrete slabs on pavements 
and resurfacing of roads. B.S., Guildhall. Dep. 
£2 2s. 

Kidderminster T.C.—Surface water drainage at 
Foley Park estate. B.E., 110,-Mill-st. Dep. £2. 2s. 

Reigate T.C.—Thin carpeting material at London- 
rd., Redhill. G. G. Sanderson, B.S. Dep. £1 1s. 

Romford.—Widening and reconstruction of Collier 
Row-rd. bridge. B.E. Dep. £2 2s. 


JUNE 20. 
Ashby-de-la-Zouch R.D.C.—Sewer in. Ashby-rd., 
Measham. §., 3, Kilwardby-st. 
Brighouse T.C.—Works at Cain-In., Southowram. 


B.E. and §. 
Eastbourne T.C.—Road improvement works. B.E. 
Ennerdale R.D.C.—Sewerage works. 8. Dep. £10. 
Kidderminster 7T.C.—Surface water drainage. 
B.E.. and §.. 110; Mill-st. Dep. £2 2s. 
Mablethorpe and Sutton U.D.C.—Street works. 
‘ana kien ei Roads, etc 
in -D.C.—Roads, etc., at Yn . 
BE. and 8. Dep. £3. satu 
Portslade and Southwick Outfall: Sewerage Board. 
—Sewerage works at Fishergate. Southwick. Geo. 
oa. Re Pee | wan. ee ae Dep. fc 2s. 
a’ -C.—Water mains. . W. Newman, 
B.B. Dep. £2 2s. 5 ita na 


JUNE 21. 


Bolton T,C.—Excavation and levelling of site, also 
formation of bankings at bus garige’ Manchester. 


* B.E. and 8. “e 
.Hemel Hempstead T.0.—Sewerage and sew. 
disposal works. D. Balfour & fone consultdep co. 


: > ae 47, Victoria-st., Westminster, 8.W.1. Dep. 


5. 
Remmewe R.D.C.—Sewers. A. ©. Madge, S. 


Rochford R.D. 
Dep £1 D C.—Street works. A. Cc. Madge, §. 
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’ JUNE 22. 
Hertfordshire C.C.—Keconstruction of St. Albans- 
Luton-rd.. A. Ernest Prescott, C.S. Dep. £2 23. 
Pewsey R.D.C.—Sewerage works.—Wm. Slater, C., 
Gouncil Offices, Church-st. Dep. £3 3s. 


JUNE 23. 
Birmingham T.C.—Sewerage works at Metchley 
Y Spe Valley. Herbert J. Manzoni, City E. Dep. 


Enfield U.D.C.—Making-up of Queensway. F. 
Lee, E. and S., 7, Little Park-gdns. Dep. £2 2s. 

Godstone R,D.C.—Sewerage scheme at Blindley 
Heath. Stanley Easter, E. and §8., Council Offices, 
Oxted. Dep: £5 5s. 

Langley Park, Co. Durham.—Roads and sewers, 
for N.E. Housing Assoc., Ltd. EB, Simpkin, E. 
and §., Lanchester. Dep. £2 2s. 

Sutherland C.C.—Reconstruction and surfacing of 
Tongue-Altnaharra-Lairg rd. Ministry of Trans- 
port, The Castle, Inverness. Dep. £3 3s 

Woking U.D.C.—Surface water drainage scheme 
A ay Ditch. G. F. Hawkins, E. and S. Dep. 


JUNE 24, 
Reading T.C.—Street works. B.S., Town Hall, 
Reading. Dep. £2 2s. 


JUNE 25. 

Folkestone T.C.—Stoneware sewer. J. Taylor & 
—_. ee Caxton House, Westminster, S.W.1. 

ep. 5 

Guildford T.C.—Street works. J. W. Hipwood. 
B.E. Dep. £2 2s. ; 

Sunderland.—Roads and sewers at Springwell 
Farm, for N.-E. Housing Assoc., Lid. J. E. Lewis, 
B.E. and S. Dep. £5 5s. 


JUNE 27. 

Beddington and Wallington T.C.—Street works. 
8. F. R. Carter, B.E. and S. Dep.- £1 1s. 

Hitchin U.D.C.—Street works and sundry im- 
provements. Wm. L. Whittle, 8.. Dep. £2 2s. 

Kensington B.C.—Car park and road at Northolt 
playing fields. B.E. and S., Town Hall, W.8. 

Redcar T.C.—Making-up part of Richmond-rd. 
Alex; Lauriston, acting T.C. 


JUNE 28. 

Chertsey U.D.C.—Sewerage. D. Balfour & Sons, 
consulting engineers, 47, Victoria-st., Westminster, 
§.W.1. Dep. £5. : 

Morley T.C.—Street works. B.E. 


JULY 1. 
Warwickshire C.C.—Construction of Coleshill by- 
pass road. C.S., Shire Hall; Warwick. Dep. £5 5s. 


JULY 4, 
Gannock U,D.C.—Widening of Littleworth-rd.. 
Hednesford. Robert Blanchard; E. and 8., Council 
House, “The Green.” Dep. £2. : 
Easthampstead R.D.C.—Main drainage at Amen- 
corner, Binfield. Howard Humphreys & Sons, 17. 
Victoria-st., Westminster. Dep. £2 23. 
JULY 5. 
London (M.W.B.).—Steel mains and connections 
at Hampton Works, Lower Sunbury-rd., Hampton- 
on-Thames. Chief E., 173, Rosebery-av., E.C.1. 
Dep. £10. 


JULY 6, 
Derby T.C.—Culvert at Alvaston. E, H. Bennett. 
B.E. and §&., 15, Tenant-st. 


JULY 18, 
Cheshire C.C.—Construction of section of Chester 
Ring-rd. Geo. E. Ashforth, C.S. and Bridgemaster, 
Watergate House, Watergate-st., Chester. Dep. £10. 
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Public Appointments, 


JUNE 13. ge 
* Peterborough T.C.—Architectur j 
, UNE 14, Assistant, to 


J 
*Monmouthshire £.C. — Quanti 
Secretary. “— Surveyor. 
JUNE 15. 


* Bristol T.C.—Two Architect Assistants 
(Temp.). Chief ‘Education Officer 
> gan ease ih oR pir 3 of Works. Te 
ondon.—Principal. Secretary, A.A. % 
ford-xq.. C1 w % AA Oe 
reston T.C.—Junior rchitectur i 
(Temp). BoE. srohites — 
ochdale »C. — Architectural 
(Temp.). B.S. Pranghianan 
JUNE 16. 


*Islington T.C.—Engineering Assi 
B.E. and S§. 4 staat aay 
JUNE 17. 


Chester €.C.—Clerk of Works. PR. Anstead 
ee os Saw feet rivet 
Enfie -D.C.—Architectural Assista 
Junior (Temp.).—E. and S.. 7, Little Pareaae” 
Norwich T.C.—Building Manager (Temp,),ily 
<_< lebo: T.C.—Engi 
t. arylebone -«C.—Engineerin i 
(Temp.), B.E. cc 
18, 


JUNE 

_* Bolton T.C.—Architectural Assistant and Quan. 
tity Surveyor.  T.C. 

* Cornwall ©.C.—One. Assistant and two Junior 
Assistant Quantity Surveyors (Temp.). County 
Architect, Truro. 

London.—Clerks of Works (Temp.). for L.0¢, 
Architect, County Hall, S.E.1. 

London.—Instructor to School of Building, Brix. 
ton, for L Education Officer (T.L.), County 


Hall, S.E.1. 
JUNE 20. 


* Darlington T.C.—Two Clerks of Works, 1.0, 
*Salford T.C.—Building Draughtsman. City 
Electrical Engineer, Frederick-rd. 


JUNE 21. 
re : Spa asemaeean T.C.—Deputy Borough Architect, 


JUNE 27. 

*London,—Junior Scientific Officer. Establish: 
ment Officer, Dept. of Scientific and Industrial 
Research, 16, Old Quéen-st., S.W.1. Ref. J.38/6. 

* Manchester.—Assistant Lecturer im Building 
Construction. Registrar, College of Technology, 

Portsmouth T.C.—Three Junior Assistants, City 
Architect. ‘ 


JUNE 29. — : 
* Portsmouth T.C.—Senior Architectural Assistant. 
City Architect. aie 


L ‘ 
*London.—Design Master and Lecturer. Sect 
tary, Northern Polytechnic, N.7. 
JULY 15. 
*London.—Bitumen Foreman in Roads Dept. 
Cape Province, South Africa. _ Secretary to the 
High Commissioner for the Union of South Africa, 
South Africa Heuse, Trafalgar-sq., W.C.2. 


NO DATE. 


Chester.—Quantity Surveyors. Chief Engineer, 
Western Command, 102 Watergate-st. 

Corsham, itis — Barseror'S Clerk, for War Dept. 
C.R.E., Pockeredge House. : ; 

Hammersmith T.c.—Two Architectural Assistants 
(Temp.). B.E. and S. 

Liverpool.—Architectural Draughtsman and two 
Clerks of Works. Deputy Commander, Royal Engi 
neers, West Lancashire Area, St. George’s-bldgs. 
Lime-st. : 

London.—Assistant Quantity Surveyor. Crown 
Agents for Colonies, 4, Millbank, S.W.1. 
M/5903 


London.—Assistant Surveyors (Temp.). Police 
Architect and Surveyor, New Scotland Vard, 83 
London.—Surveyor’s Clerks. Under-Secretary 
State (C.5), War Office. S.W.1. Quote Appts. 9. 
*London.—Architectural. and Engineering 
sistants. Secretary (W.9), Adastral House, 
* London.—Architectural and Civil Engineerigi 


‘temporary Assistants and Assistant Quantity sl 


veyors (Temp.), Senior Surveyor of Works, 
Command, Room 84, Horse Guards, S.W.1. cn 

*London.—Architectural Assistants. Under. 
tary of State (C.5), War Office, S.W1 


Appts./93. 
Werthante.—Constractional Works Staff, for Wat 


Dept. Garrison Engineer, Weedon. | : 
Southampton T.C.—Senior Quantity Surveying 
Assistant. B.E. , 
%# Staffordshi E.c. — Junior _ Architectural 


: ; Education. 
Draughtsman. Director of u Chief Engineer, - 


Yorkt.—Surveyor’s Clerk (‘Temp.). 
Northern Command, 


COMPANY NEWS 
Banister, Walton and Co., Ltd. 
Banister, Walton and Co., Ltd., construe 
tional engineers, Trafford Park, Manchen® 
announce a final dividend of 15 per cent. ( 
tax) on the ordinary shares, making, with af 
interim dividend of 10 per cent., a total. 
25 per cent. (less tax) for the year a 
March 31, 1938. The company ok 
good year, and a satisfactory number of con: 
tracts are in hand. The prospects po 
d 





coming year are understood to be exe 


‘The annual general meeting was : 
e annual g g 12116,500, i 


June 2. The issued capital is 
5s. ordinary shares. 
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CURRENT AND PROPOSED 
BUILDING WORK* 


The Editor welcomes authentic information 

for this feature from architects, surveyors or 

Where busine? e sgeomagere 

e seen personally at this e, this 

~“ . Seacionell Items should reach 

4, Catherine-street, Aldwych, W.C.2, not 
jater than Wednesday morning. 


arking.—T.C. propose 49 houses, Heath-st. 
Ee St. “Paul’s-rd. development. — Sub-stations 
to be erected on Canaingienae. site and 
Rastbury Manor House. — rough Electrical 
Engineer to obtain tenders for cleansing and 
redecorating of Axe-st. sub-station and _ elec- 
tricity showrooms. — Plans. passed: Amended 
lay-out Idan of houses, roads and sewers, Manor 
Estate, for Leftley Bros., Ltd.; garage and petrol 
filling station, Ripple-rd., near “ Thatched House ” 
p.h., for Jacobs, Lid.; store batding and extension 
fo existing building, Westbank, for the Cle-pol 
Manufacturing Co. : 
Barnsley.—1.C. approved plans for dairy and 
garage, G. Walton, Blackburn-In. N. A. Whitham, 
architect, Chureh-st. ath 
Batiey.—Tenders to be shortly invited for 4 shops, 
Commercial-st., for Hector Bell Estate Co,, Ltd., 
Leeds, W. Hanstock & Son, Branch-rd., and Hillier, 
Parker, May & Rowdon, joint architects, London, 


"siete —B.C. approved: W. KE. _ Baker, 
General Manager, Town Hall, warehouse, Fulford- 
st., tenements, Prospect-st. site, and tenements, 

Elephant-In. site, : : 

Blackpool.—B.S. to proceed with preparation of 
plans, specifications and estimates for approxi- 
mately 100 houses for working classes on land at 
Layton—Corporation to apply to M.H. through 
}. of Ed. for £5,739 in connection with erection of 
Norbreck Junior school extension.—Plans passed: 
‘A. A. Holt, Leith-av., 12 houses and 8 bungalows; 
A. Hall, Bank-rd., alterations to cinema; 
F. Fielding & Son, Rockingham-av., 28 houses, 
2% garages, and Galway-av., etc., 26 houses, 26 

rages; 4 private hotels, Clifton-dr., Emery & 
Son; R. Mitchell, Vicarage-rd., 55 houses.—Norman 
Jones & Rigby, architects, Southport, to erect and 
use business premises on site of existing premises, 
20-28, Albert-rd., and 9-11, Winifred-st. 

Boldon.—Syndicate propose greyhound stadium. 
G. a Barclay’s Bank-chambs., Sunderland, 
archi 

Burnmoor.—Tenders to be obtained by Miners’ 
Welfare Committee, Romney House, Marsham-st., 
8.W.1, for pithead baths at Burnmoor “D” pit to 
serve 1,116 miners. Plans by J. H. Forshaw, staff 
architect. 

Carlisle—Board of Management of Cumberland 
Infirmary propose extensions at £5,000. 8. W. B. 
Jack, architect, Warwick-rd., Carlisle. 

Chelmsford.—T.C. approved: W. IL. Allan, 19 
pairs semi-detached bungalows, Nalla-gdns: 

Coichester.—Church, etc., Harwich-rd., for Col- 
chester Congregational Church Trustees. Plans by 
Danan seg & Beckett, West Stockwell-st. No 
contra le 

Coseley.—Trustees of Coseley Old Meeting House 
propose Sunday school and meeting hall, Old 
Mee House-rd. Architect, A. Ernest Baxter, 1, 
Walsall-st., Willenhall. 
Coventry.—Matterson, Huxley & Watson, Ltd., 
Lion Foundry, propose works junction of Silver-st. 
and pyre ventry Radiator and Pressed 
Work Co., Lid., Canley, ago large extensions at 
ou Plans prepared by own engineering depart- 

Coventry.—T.C. approved: 24 houses, cul-de-sac 
street off Standard-av., E. K. Youell & Son, Ltd.; 
16 lock-up. shops and 16 flats, Walsgrave-rd. and 
Church-In.,. E. Lotery; 46 houses, Purcell-rd., A. 
Friswell; rebuilding ‘Green Man” Be Hail 
Green-td., Bass, Ratcliff & Gretton, .; shop 
etc., Corporation-st., Bablake-st. 
and West Orchard, Coventry Co-operative Society, 
Ltd. ; 19 houses, Hipswell Highway, J. H. Gardner; 
ieee Overslade-cres. W. R. Lane & Son; 11 
houses, Wyken-croft, and 22 houses, Wyken-av., 
A. Hall & Son. 

Dawlish—M.H. given consent to borrowing 
ae x 50 houses at Oak Hill and 12 at Cofton, 


-Tyne.—Ringtons, Ltd., Heaton, New- 
—- yne, propose large depot and warehouses, 
= Stephenson & Gillis, Saville-pl.; Newcastle, 


Grimaby—T.C. approved: Lay-out plan for 164 
houses, Grange eatate, west side of Citeimstord-av., 
Sir Alec Black, Bt. 

Hemsworth.—F, Partridge, 1, Hague-terr., proposes 
ee and greyhound racing track at 


Heston and Isieworth,—T.C. approved: F. Braby 
Packs Grinstead-rd., §.E.8, extension to factory, 
Stare ld-rd.; William ‘Lacey (Hounslow), Ltd.. 

inés-rd., extension to factory, Staines-rd. 
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Hove.—Bell Property Trust, Ltd., 115, Park-st., 
W.1, acquired site in Summerhill-rd. for about 250 
flats. Plans by Toms & Partners, 115, Park-st., W.1. 

Jarrow-on-Tyne.—C. Vaux & Son, brewers, Sunder- 
land, pro hotel, Leam-In,, to plans by G. E. 
Matkin, Barclays Bank-chambs., aweett-st., Sun- 
derland.—Tenders to be obtained _ for Plaslering, 
slating and electrical sub-trades in connection wi 
the building of 300 houses by direct -labour.— 
Hetherington & Wilson, County-chambs., 52, West- 

ate-rd., Newcastle-on-Tyne, pre ed plans for 

wis pavilion at ‘ Greyhound Hotel.” 

_Kensington.—B.C, approved: New road in exten- 
sion of Abbotsbury-rd., block of flats; Old 
Court-pl., rebuilding of Barker’s premises; 257-261, 
Kensington High-st., extension to garage and motor 
showrooms at rear; 118-120, Clarendon-rd., block of 
flats; 16, Portland-rd., rebuilding of premises for 
use as garage. 

Kettering.—4-storey building, with mortuary, 
mortuary chapel, casualty, out-patient and: other 
departments, - costing £12,000, to be built at 
General Hospital. 

Kidderminster.—T.C. approved plans: Houses, 
Branch-rd. estate. G. Thomas & Son, George-st. 

Kingston.—T.C. approved: Park-rd, estate, one 
detac house and .30 pairs semi-detached houses 
and 70 maisonettes; Upper 
flats and 4 houses; “The Two Brewers” p.h., 
Wood-st., rebuilding; “The Swan” p.h., Mill-st., 
club room at rear. j 

Lancaster.—T.C. approved planes 55 pairs of semi- 
detached and lay-out for 110 houses off Slyne-rd., for 

. Parkinson & Sons, Ltd., Parliament-st. 

Leeds.—Joshua Tetley & Sons, Ltd., to erect hotel 
at Belle Isle housing estate.—Kirkstaill Brewery Co., 
Ltd,,. to erect hotel, Sandford estate. 

Liverpool.—Liverpool Diocesan Committee, Church 
House, Dale-st., Liverpool, propose church and 
parochial hall at Speke, at £30,000. 

Liverpool.—Plans passed by T.C.: Men’s hostel 
building, North Mossley Hill-rd., Willink & Dod, 
for University of Liverpool; 12 houses, Meadway, 
and 12 houses, Thingwall-d., Revil Estates, Ltd., 
for selves; 5 houses, Missouri-rd., 2 houses, Penn- 
sylvania-rd., 2 houses, California-rd., and 4 houses 
in proposed road, O. Williams & Sutcliffe, for L. F. 
Briggs; alteration and addition to factory, Silver- 
dale-av., O. E. Deacon & Son, for Bell & Sonss 
golf clubhouse, Holt-In., A. E. Shennan, for Child- 
wall Golf Club, Ltd.; grain storage bins, Vauxhall- 
rd., Orosfield Oil & Cake, Co., Ltd., for selves. 

Middlesbrough.—T.C. approved: Business _pre- 
mises, Linthorpe-rd., between Clifton-st. and St. 
Aidan’s-st.. for Middlesbrough Co-operative Society, 

Ltd. ; church and hall, St. Aidan’s-st. and Clifton- 
st., for Rev. Kellett; lay-out, 56 houses off Tollesby- 
rd., for N. Thompson, Ltd. 

Mogerhanger (Beds).—Approval been given to 
sanatorium costing £39,000. 

Morley.—T.C. approved: Leeds and Wakefield 
Breweries, new premises, “Golden Fleece Inn,” 
Elland-rd., Churwell. 

Newcastle-on-Tyne.—Co-operative Society intends 
to make additions to its branch in Armstrong-rd. 
and also build branch in Whickham-view. Plans by 

-W.S. Architects’ Dept., 90, Westmoreland-rd.— 
Alterations to be made at St. Mary’s R.C. Cathe- 
dral. R. Burke, architect, Singleton House, North- 
umberland-rd.—It is proposed to make big altera- 
tions and reconstruction at premises 5 and 6, 
Saville-pl., for A. E. Cook, Lid. J. N. Fatkin, 
architect, 17, Bigg Market. 

Newcastle (Staffs).—Golf Club members pr Bas) 
extensions of Golf Club House, Whitmore-rd.—For- 
shaw & Greaves, architects, 45, Trinity-st., Hanley, 
preparing plans for “‘ Elephant and Castle ’”’ Hotel, 
Hassel-st. and Bagnall-st.-rd.; and for erection of 
“Sutherland Arms,” Lyme Brook.—Cotton, Son & 
Hulme, architects, 43, Piccadilly, Tunstall, prepar- 
ing plans for development of land for houses, Bran- 
well Hall Farm estate, for J. Willis —1938 Housing 
Society, Ltd., Essex House, Essex-st., W.C.2, pro- 
pose 118 houses, Bradwel] Hal) Farm estate.—T.C. 
approved pians: Sunday school, High-st., Chester- 
ton, for Methodist Church Trustees.—T. 8. Hedley & 
Sons, builders, Pool Dam, propose 22 houses off Lin- 
coln-av. and at Moorthorne-cres., Wolstanton. 








and our technical representative are sent 
free. We guarantee success. Much specified 
: by municipal authorities. 

P. C. HENDERSON LTD., BARKING, ESSEX 
Telephone: RiPPLEWAY 3406 (Prvt. Branch Ex.). 
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North Shields.—L. and N.E. Rly. Co. 
halt station between Tynemouth and Cullercoats 
and also one between North Shields and Percy 
Main. J. Miller, York Station, company’s architect. 

Oxford.—Rebuilding of “ Roebuck Tap” p.h., for 
H. & G. Simonds, Ltd., - pegein lans by T. 
Rayson, 35, Beaumont-st. No contracts placed. 

Poplar.—B.C. approved: Sir Alexander Gibb & 
Partners, Queen Anne’s Lodge, Westminster, 
8.W.1, addition to 3, Bazeley-st., E.14; L.C.C., 
alterations to Marner-st. school. 

Preston.—Fred Thorpe (F.), Union Bank-chambs., 
Church-ln., Oldham prepares paae for senior 
school, for Parish Church of St. John, East Cliff. 

Reading.—Senate of University Co of 
orgy 2 proposes Hall of Residence for Women. 
Plans by Verner O. Rees (F.), 33, Bedford-pi., 
W.C.1. No contracts placed. _ ; 

Retford.—Extensions and additions costing £3,000 
to be made to County High School for. Girls, for 
Notts E.C, : 

Rochester.—T.C. approved : rts pavilion, Maid- 
stone-rd., Governors of Sir Joseph Williamson’s 
Mathematical School; 6 shops with living accom- 
modation, Marley and Dorritt-ways, for the 
Rochester Garden City Estates, Ltd. * 

Scarboro' 


‘oposes 


1 —; : Authorities and. . Parochial 
Council of St. James’ ereooss Chureh, Seamer-rd. 
G. H. Fawcett (F.), architect, 3, York-pl. 

Sheffield.—_J. Amory Teather (F.), Mazda-bldgs., 
Cannes prepared plans for Methodist Church in 
Southey Hill and Wordsworth-av., Parson Cross. 
Accommodation for 400 persons in hall and 550 in 
Sunday school. Cost £9,000.—Building Committee 
propose additions and house at Comrades Club, 
Laughton-rd., Dinnington. Architects, Wigfull, 
Inott & Ridgeway, 14, Parade-chambs.—Methodist 
Church Union inser iy 3 church on Frecheville 
estate.—Plans approved by T.C.: 312 houses and 
64 flats (scheme 13), Parson Cross estate, 462 houses 
(scheme 12), Parson Cross estate, 72 flats, Duke-st., 
Bernard-st., Bard-st., School-st. and Schooi-In. 
Estates Committee ; boot and shoe stove, Manning- 
ham-rd., Brightside and Carbrook Co-operative 
Society, Ltd., Exchange-st.; flat and social club, 
Penistone-rd. and Grove-sq., John Richdale & Co., 
Lid., brewers, Britannia Brewery.;  wo-kshop, 
Carterknowle-rd., Irwin Mitchell Kershaw & Co., 
F. J. Kershaw (Irwin Mitchell & Co.), 53, Queen- 
st.; 4 saleshops and stores, Main-rd. and Cateliffe- 
rd., Swycher Bros., 7, Clarke-sq.; workshops and 
stores, Sheltons-rd., North Church-st.; 20 houses 
and garages, Norton Park View, R. Wallace, Noz- 
ton Park-av.; 28 “houses, Sharrard-gr.,  Hallewell 
Estates, Ltd., Foxwood estate; warehouse, John- 
son-st., Stanley-st., Johnson-In. and Stanley-In., 
I. & H. Caplan, 2, Stanley-st.,; garage extensions, 
Savile-st., niley Bros, (Sheffield), Ltd., 69, 
Wicker; garage and filling station, extensions, 
Abbeydale-rd. th, Bookless Bros., Dore. 

Southall—T.C. approved: Extension to factory, 
east. side of Norwood-rd. at the rear of “ The 
Lamb” (B.H.), Southall Soaisoering Co., LAd., 
Norwood Wharf, Norwood-rd., Southail. 

South Shields.—Plans approved for £30,000 fac- 
tory extensions in Rutland-st., for L. Wright & Son 
(1933), Ltd. (architects, Marshall, Tweedy & Bourn, 
Grainger House, Blackett-st., Newcastle-on-Tyne).— 
G. R. Smith & Partners, Winchester-st., appointed 
architects and J. S. Glover, King-st., quantity sur- 
veyor for new junior and infants’ school at Simon- 
side, for E.C. : 

Staines.—Boots Pure Drug Co., Ltd., acquired 
site, 87-89, High-st., for branch premises. Plans by 
Perey J. Bartlett (F.), Station-st., Nottingham. No 
contracts let. 

Stoke-on-Trent.—Bents Brewery, Ltd., 30, Johnson- 
st., Liverpool, propose licensed premises, Weston- 
rd., Weston Coyney. 

Sunderland.—G. T. Brown & Son, 51, Faweett-st., 
architects for 10 pairs of semi-detached houses.— 
J. Potts & Sons, 57, John-st., architects for 34 semi- 
detached houses. ? 

Tunbridge Wells.—T.C. approved : Tunbridge Wells 
Walks Estates rebuilding premises, Nos. 30, 32, 34, 
3%, The Pantiles. 

Tynemouth.—J. W. Summers, Westgate-rd., New- 
castle-on-Tyne, appointed quantity surveyor for 
school at Cullercoats, for E.C.—Plans by .W. Stock- 
dale, 73, Howard-st., North Shields, for new St. 
Cuthbert’s R.C. school and remodelling of St. 
Joseph’s R.C. school at North Shields.—R. Burke, 
Singleton House, Newcastle-on-Tyne, architect for 
new R.C. school at Chirton. ; 

Wallisend.—Rev. W. Toner, St. Columba, Carvale- 
rd., propose school for St. Aldan’s parish. Archi- 
tect, R. Burke, Singleton House, Northumberland- 
rd., Newcastle-on-Tyne.—C, Young, of Gateshead, 
and Adam Hedley, of Newcastle, contemplating 
sportsdrome to cost over £150.000 in place of a 
similar scheme intended for Tynemouth. Archi- 
tects, Marshall, Tweedy & Bourn, Grainger House, 
Blackett-st., Newcastle-on-Tyne. , 2 

Walsall.—Vicar v. A. Fraser, and . Parochial 
oo of St. Gabriel’s, Delves, propose church hall 
a “000. 

Walton.—Sanction to raising £24,800 for depart- 

ment at Walton Council school been given to T.C. 

Walton-on-Thames.—85 acres of Ashley Park 
Estate been sold_for development. Plans by 

foe Son & Daw, 100c, Queen Victoria-st., 


Ware.—G. Webb, East Grinstead, and O’Hanlon 
Hughes, Eltham, joint architects for .Catholic 
Church of Sacred Heart and St. Joseph at £3,700. 

Whickham.—U.D.C. pro s to lay’ out park, 
rig bowling en, tennis courts, bandstand, 
etc. mated cost about £19,000. T. Fenbow, S. 

Widnes.—T.C. approved: Hotel, junction of Liver- 
pookrd, ‘and Lower House-In., (ireenall Whitley & 


Wolverhampton. — Staffordshire Congregational 
—— propose church hall, Dickens-rd., Low Hill * 
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AS AND FROM Ist. FEBRUARY, 1938. 
[Every endeavour is made to ensure accuracy, but we cannot be responsible for errors.] 
Crafts-| Lab- Crafts- | Lab- Crafts- | Labe Crafts-| Lab. 
men. | ourers. men. | ourers. Men, | ourers, men. | Ourerg, 
Aberavon .......-| 1/73 | 1/22 || Clitheroe ........|. 1/7 1/2% || Isle of Wight ....| 1/44 1/0} || Sawbridgeworth ..| 1/5}| 1p} 
Aberdare. ..... easel eee 1/2} || Cobham (Surrey) ..| 1/6 1/2 Keighley ..... eee} 1/7$ | 1/23 || Saxmundham...... 1/34] lh 
Abergavenny ....| 1/7 1 mt Colchester ..... val oe 1/2 Kenilworth ......| 1/74 | 1/2% || Scarborough ....../ 1/7 | 1p} 
Abingdon ..... rrp BES 1/1 Col Bay .. ...| 1/6 1/2 Kettering ........| 1/7 1/2} || Scunthorpe ...... 1/74] 1} 
Accrington ..... -| 1/7%| 1/22 |} Congleton ........] 1/7 1/2} || Kidderminster ....| 1/6} | 1/2 SOIDE ois is cio oes. 1/7k| 1Ry 
Aldeburgh ........ 1/33 113 || Coventry....... eee] 1/7$ | 1/22 || King’s Lynn ...... 1/5 1/02 || Sevenoaks ........ 1/6 | 1p} 
Aldershot ........| 1/5$| 1/1} |] Cranbrook ....... -| 16 1/03 || Kirkham ....... -| 1/73] 1/22 || Sheerness ........ 1/5 | 17} 
Alfreton ..... eeeee|. 1/74.| 1/22 |] Cranleigh ..... oie vee: F 1/1} || Knowle Meee waals: att 1/2} || Sheffield.......... 1/7 | 1/3 
Alnwick ....... RN Eh 9 | 1/2} || Crawley ..........| 1/5 1/1 |} Lancaster ........] 1/74 | 1/22 || Shipley .......... 1/7} | 1A 
Altrincham ...... 1/74 | 1,22 || Crewe ........... -| 1/64; 12 Leamington ......| 1/74 | 1/22 || Shoeburyness ....} 1/7 12} 
WE cans oa ae % 1 Vat Cromer ......... -| 1/44} 1/0$' Leatherhead ......) 1/6§| 1/2 Shoreham ..... ---| 1/6h] 12 
Amersham ........ 1/6 1/1 Crowborough ....| 1/5$| 1/1} || Leeds .......:.... 1/74 | 1/2% || Shrewsbury ...... 1/64] 12 
Ammanford ...... 1/74 | 1/22 || Cuckfield......... Pi ae mt 1/1} || Leicester ........] 1/74 | 1/22 || Sittingbourne 1/5 1} 
Andover .......... 1/53 | 1/1} || Darlington........) 1/7 1/22 || Leighton Buzzard 1/43 | 1/0} || Skegness ........ 1/64} 1p 
Ardingley ........ 1/54} 1/1} |} Darwen ..........| 1/74 | 1/22 || Letchworth ......] 1/6 1/14 || Sleaford .......... 1/6 lf} 
Arundel .......... 1/54 | 1/1} || Daventry ....... -| 1/6 1/14 || Lewes ...........+| 1/5$ | 1/1} || Slough .......... 1/65} 12 
Dee Wee 1/54 | 1/1 PO ESS ses cise -| 14 1/02 || Lichfield ........ 1/6} | 1/2 Southampton ome 1,2} 
Ashby-de-la-Zouch 1/6 1/1 Denbigh ....... Ae Bee S 1/14 || Lincoln. .......... 1/74 | 1/2% || Southend-on-Sea ..) 1/7 | 1/2} 
Ashford (Kent) . 1/5 1/0} || Derby ........8... 1/7} | 1/22 || Littlehampton ....} 1/5} 1/14 Southport ..... ooo} L/TE| IR8 
Ashford (Middlesex) 1/74 | 1/22 || Devizes .......... 1/4*| 1/0 Liverpool ........ T§1/9$ q South Shields 1/74 | 1/28 
Ashington ........ 1/7 1/2} || Dewsbury ........ 1/74} 1/22 || Liandudno........ 1/64 | 172 Spalding ........ 1/5} | 1/} 
Ashtead .......... 1/14 | 1/23 |) Dideot .......... 1/54 | 1/1} || Lianelly .......... 1/74 | 1/22 || Stafford .......... 1/7 | 1} 
Ashton-under-Lyme;} 1/7} | 1/23 || Diss ............ 1/4 1/0 London— Staines: os .s. esses 1/63} 1/2 
Aylesbury ........ 1/54 | 1/1} || Doncaster-........ 1/74 | 1/22 12 m. radius ....| 1/9* | 1/32 || Stamford ........ 1/64 | 1/2 
oS Soe 1/44 | 1/0} || Dorchester........ 1/5* | 1/02 12-15 m. radius ..| 1/84*| 1/34 || Stevenage ........ 1/6 1/lh 
Bagshot .......... 1/54} 1/1} |} Dorking .......... 1/6 1/14 || Long Eaton ...... 1/74 | 1/22 || Stockport ........) 1/74) 1/28 
Banbury .......- DADE. 1 DHS DOVE wos once cece 1/5 1/0? || Longton .......... 1/74 | 1/2% || Stockton-on-Tees ..| 1/74} 1/23 
EE 1/7} | 1/22 || Dovercourt ...... 1/53 | 1/1} || Loughborough 1/74 | 1/28 || Stoke-on-Trent ....| 1/74} 1/23 
Barnstaple ........ 1/54 | 1/1} || Driffield .......... 1/6 1/14 NMS 5s diac s'e's oie 1/6 1/14 || Stourbridge ...... 1/7 1/2} 
Barrow-in-Furness 1/74 | 1/23 || Droitwich ......../ 1/63 | 1/2 Lowestoft ........ 1/53 | 1/1} || Stourport ........ 1/64} 12 
phate ennai 1/74 | 1/23 || Dudley ..........| 1/74 | 1/22 || Luton............| 1/7 1/2} || Stowmarket ......| 1/4 | 10 
Basingstoke ...... 1/53 | 1/1} |] Dunstable ....... -| 1/5$:| 1/1} || Macclesfield ...... 1/7 1/2} || Stratford-on-Avon 1/6 1/1} 
MAM 53 asus itas 1/64} 1/2 Durham City> ....| 1/74] 1/22 || Maidenhead ...... 1/6 1/1} ||: Stroud %.'.. oc ecsee 1/6t¢ | 1/lh 
a IEE Ree 1/74 | 1/22 || Eastbourne........ 1/64 | 1/2 Maidstone ........ 1/6 1/14 || Sunderland ...... 1/71} | 1/23 
msfield ...... 1/6 1/14 || E.Glam. (Mon. Val ) 1/7 1/2} || Malvern .......... 1/6 1/14 || Sutton Coldfield 1/74 | 1/23 
Re PEE: 1/4 1/0 East Grinstead . 1/5 1/1} || Manchester ...... 1/74 | 1/2%.|| Swaffham ........ 1/34 11} 
Bedford .......... 1/64 | 1/72 Edenbridge. .... veel 1/5 1/1} || Manningtree ...... 1/4 1/0 Swanage ........ 1/54*| 1/1} 
Berkhamsted 1/5 LOO RAY. od ssscccevecs 1/4 1/0 Mansfield ........ 1/74 | 1/23.|| Swansea.......... 1/74 | 172% 
Berwick .......... 1/7 1/2} ||, Eppiag .......... 1/7%| 1/22 || March .....0...00 1/44} 1/0} || Swindon....... ees} 1/6* |. 1/4 
Beverley ........ 1/74 | 1/23) Exetee .:........ 1/6}t| 1/2 Margate .....2.... 1/5 1/02 |} Tamworth ........ 1/7 1/2 
Bexhill-on-Sea 1/5} | 1/1} || Exmouth coe 1/5} | 1/1} || Market ; Harborough 1/64 | 1/2 Taunton .......+.. 1/5} |, 1/ 
Bideford ........ 1/54 | 1/1} || Fakenham ........ 1/4 1/0 Mae. fe 565. -1/6 1/1} || Tenterden ........ 1/5 |" 14 
Biggleswade ...... 1/5 1/02 || Falmouth ..... oos| 1/6 1/1} || Melton Constable ..| 1 /34 112 || Thames Haven ....| 1/74] 12 
Billericay ........ 1 1/03 || Fareham ........| 1/6§| 1/2 Melton Mowbray ..} 1/63] 1/2 Thetford ........| 1/4 1/0 
ee 14 1/03 || Faversham ...... 1/5 1/03 || Merthyr Tydfil ....| 1/7 1/2} || Thorpe Bay ...... 1/7 | 1A} 
Birkenhead. ....... $§1/93 q Felixstowe ........ 1/6 1/14 || Middlesbrough ....| -1/7$ | 1/2 || Todmorden........ 1/74 | 1/28 
ee eae 1/74 | 1/22 || Filey ............| 1/6 1/1} || Middleton ........| 1/74] 1/23 || Tonbridge ........| 1/6 | 1/l 
Bishop Auckland ..| 1/74 | 1/23 || Fleetwood ........ ‘1/74 | 1/22 || Middlewich ...... 1/64 | 1 Torquay ......+es- 1/T 172 
Bishops Stortford ..}| 1/6 T/l4 j] Flint «.........0.. 1/7 1/2} || Milford Haven ....; 1/54] 1/1} || Totnes ....... ooo] 15h] 2A 
Blackburn ........ 1/74 | 1/23 || Folkestone........ 1/5 1/02 || Morecambe ...... 1/74 | 1/22-|| Trowbridge........ 1/44*) 1 
Blackpool ........ 1/74 | 1/22 || Frinton-on-Sea .. 1/54 | 1/1} || Morley......... onied MAIO. Ls RRR SAUEO se tcevcnes .-| 1/44 | 10 
Blyth... 20s. eee 1/7 1/23} Frome .. -| 1/4$*| 1/03 || Mundesley ..... ---|° 1/44 | 1/0 || Tunbridge Wells ..| 1/6 | if 
Bognor Regis 1/54 | 1/1} || Gainsborough......) 1/63.| 1/2 Nantwich ........ 1/64 | 1/2 Uppingham ...... 1/6 | if 
Bolton aaithtace oa wr 1/74.| 1/23 || Gateshead ........ 1/7} | 1/22 ||. Nelson .......... 1/74 | 1/22 || Uttoxeter ........ 1/6 1A 
Bournemouth... ... 1/64 | 17 aiegean (Kent)..| 1/6 | 1/1} || Newark-on-Trent . 1/64} 1/2 || Wakefield ........ 1/74; 12 
Bracknell ........ 1/54 | 1/1} lossOp .....eee. -| 1/14 | 1/23 || Newbury....... 1/5} 1/14 || Walsall .......... 1/74} 12% 
Bradford ........ 1/7 1/28 || Gloucester ........| 1/644] 1/2 Newcasile-on-Tyne | 1/74| 1/23 || Walsden....... wee] 1/74] LR 
Bradford-on-Avon 1/44*| 1/0} || Godalming........| 1/54 | 1/1} || Newcastle-u-Lyme 1/74 | 1/22 || Walton-on-Naze 1/54} 1k 
Braintree ........ 154 | 1/13] Goole .......0.00. 1/74 | 1/23 ||, New Forest ......| 1/4} | 1/0} |! Ware .........6-- 1/64 | 12 
Brentwood ....... 1/2} || Gosport epehvest: ae 1/2 Newmarket ......|. 1/54 | 1/1} || Warminster ...... 1/4}* 1A} 
Bridgwater ...... 1/53| 1/1} || Grantham ........| 1/64] 1/2 Mowpert, Mon.,....| I/7 1/22 || Warrington ...... 1/74 | 1723 _ 
Bridington ee Reats 1 1/2} || Gravesend ........| 1/7 1/2 ort Pagnell ..) 1/5 1/1} |} Warwick ........ 1/74 | 12} 
Brighouse ........ 1/74 | 1/23 || Great Yarmouth ..} 1/54] 1/1 Northampton eee] 1/74] 1/28 || Wellingborough ..| 1/7 | 1/21 
Brighton ........ 1/63 | 1/2 Grimsby .........-| 1/7} |. 1/23 Norwich = eeoee| 1/74 | 1/23 || Wells (Norfolk)....| 1/33] Ut 
Bristol ....... --+| 1/7$ | 1/22 || Guildford ........} 1/5$| 1/1} Nottingham — oveeesd ALTE). BPRS WEINYO css cece es 1/65 | 12 
Broadstairs........| 1/5 | 1/03 || Guilsborough -| 1/6 | 1/14 ]| Nuneaton ........ 1/74 | 1/23 Welwyn Gar. City: 1/74} 12% 
Bromsgrove ...... 1/63 | 1/2 || Halifax ..........| 1/74 | 1/23 || Oakham..........| 1/6 | 1/1} || West Bromwich....| 1/75 | 1/2 
a 5 asKenesse 1/74} 1/22 || Hanley ..... wees] L/TE| 1/23 || Oldham ..........| 1/74] 1/28 || Westcliff-on-Sea ..| 1/7 | 1/2 
Sek sae 1/34 | 112 || Harpenden ......| 1/6. | 1/14 || Oemskirk §...;:2::] 1/7} | 1/24 || Weston-super-Mare | 1/6}| 14 
ae eter Sr 1/4 | 1/0 || Harrogate ..... --e| 1/Th| 1/93 || Oxford ..........| 1/7 | 1/2} || Weybridge........ 1/65 | 12 
Burnley ..... «-eee| 1/74] 1/22 || Hartlepools ..... -| 1/74 | 1/23 || Oxted ............| 1/6 | 1/14 || Weymouth ...... 1/5* | 1M 
Burslem ....:..:.. 1/74 | 1/22 || Harwich..........| 1/5$| 1/1} || Paignton ........| 1/7 | 1/2} || Whitby .......... 1/65 | 12 
Burton-onTrent ...| 1/7 1/23 || Haslemere'........| 1/54] 1 nig Peterborough ....| 1/7 1/2} Whitstabie les ae | 1 | 1M 
SB aga 1/14} 1/23 || Hastings ........| 1/5$| 1/1} || Plymouth ........) 1/74] 1/24 || Widnes .......... 1/74 | 1/23 
Bury St. Edmunds | 1/5 | 1/03 || Hatfield ..........| 1/64] 1/2 || Pontefract ........| 1/74 | 1/22 || Wigan .......... 1/7} a 
OS eee 1/7 1/2} || Haywards Heath ..| 1/54 | 1/1} || Pontypridd........| 1/7 1/2} || Wigton .......... 1/6 | 1b 
Dyfleed -.... 005-6 1/6 val Hednesford........| 1/7 | 1/2} || Portsmouth ...... 1/64 | 1/2 || Willington ........ 1/1 | 12 
Cambridge ........ 1/T | 1/2} || Hemel Hempstead | 1/6}| 1/2 || .Port Talbot ......| 1/74] 1/23 || Wilmslow ........ 1/7} a 
Canterbury ...... 1/5 1/0} || Henley-on-Thames | 1/54 | 1/1 Preston .....-.2--| 1/74 | 1/23 || Winchester ...... 1/55 | 1/ ~. 
Be RS 1/74 | 1/23 || Hereford ......+.| 1/5$*| 1/1} || Pulborough ......} 1/5] 1/1} || Windermere ...... 1/6 | 1/18 
Bin atte 1/7 1/23 || Herne Bay ......| 1/5 1/03 || Ramsgate ........| 1/5 1/03 || Windsor.......... 1/6} bend 
Carnforth ........ 1/74 | 1/28 || Hertford ........| 1/64 | 1/2 Reading .<....... -| 1/64 | 1/2 Wisbech .......... 1/43 pes 
Castleford ........ 1/14 | 1/2%|| Heysham :.......| 1/14| 1/23] Redditch (Northern)) 1/6,| 1/2 || Witham ..........| 1/5b - 
Caterham ........ 1/74 | 1/24 || Hitchin ..........| 1/6 | 1/14 |] Redhill ..........] 1/6 | 1/1g || Woking .......... 1/6 it 
RAE eee 1/44*| 1/0} || Hoddesdon ......| 1/6}| 1/2 || Reigate ..........| 1/6 | 1/14 || Wokingham ...... 1/5} in 
Chatham ..... es 1/14 || Holt (Norfolk) ....| 1/34] .112 || Retford ..........| 1/6 | 1/14 || Wolverhampton 1/1} i 
Chelmsford ...... 1 1/i4 |! Horley.........---| 1/5$] J nt Rickmansworth ..| 1/7 | 1/2} || Woodbridge ...... 1/4} = 
Cheltenham ...... 1/64 | 1/2 Horsham..........| 1/5 l/l BIDONnivepocscso| 1 1/14 || Worcester ........ 1/7 A 
Chepstow ........ 1/64 | 1/72 oe one 1/7 1/23 || Rochdale ........| 1/74 |. 1/23 || Workington ...... 1/6} A 
Chertsey ........ 1/ 1/72 Huddersfield ......| 1/7 1/22 || Rochester ........| 1/6 1/14 || Worksop ........ 1/6 1M 
ee ree 1/74 | 1/22|| Hull .........066| 1/78 | 1/22 || Rugby ./.........| 1/74 | 1/22 || Worthing ........ 1/5} 7 
Chesterfield ...... 1/14| 1/2 )|| Hunstanton ......| 1/4 | 1/0. || Saffron Walden....| 1/4 | 1/0 || Wrexham ........ 1A ee 
Chichester ........ 1/54 1/13 || Huntingdon ......| 1/44 | 1/0} || St. Albans ........| 1/7 | 1/2} || Wroxham ........ 1/5 in 
ONO. 5 oesssc est L/T 1/2 Ilfracombe ........| 1/5 tat St. H esece| 1/74 | 1/2% || Wycombe ......... 1/6 I 
Cirencester ...... 1/5*| 1/08 || Ingatestone ......| 1/5$| 1/1} || St, Neots ....... -| 1/44} 1/04 || Wymondham ....| 1/4 Vi 
te ete ee 1/5 1/1} || I Yer is 1/6 1/2 Salisbury City ~1/4$*| 1/0$ || Yeovil. ...,......|, 1/5} 1G 
Cleveleys.......... 1fq 1/24 of Thanet ....) 1/5 | 1/08'|| Salisbury Plain....) 1/54*) 1/14 |) York ........ wees i L/S 





* Painters 1d. less than other Craftsmen. 


{ Joiners, Plumbers, Bric’ 


q Tradesmen’s Spee Gai 14d. 


For 


+t Painters 
Seis and General Labourers ay B 
ey Sore Tilers and Masons receive 2 /- per week or 4d. per day Tool Money. 


less than other Craftsmen. 


Trade Wages in Scotland see page 1160 


} Plasterers 1/10 
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CURRENT PRICES FOR BUILDING WORK IN LONDON. 


Note. —These prices apply to new buildings only. 
me cost, without establishment charges. 


A percentage of 1} should 


mene Acts, and from 1s. 6d. per £100 Fire Insurance. The whole of the information given is copyright. 











= 


Do rubbed and gauged in putty. ........00 ” 


ARIES. ‘ £ 8s. d. 
ings, with ee 8 ft. high ......... perft.rumn 0 3 0 
scaffolding for brickwork ...........ssseseee+ per sqre. 1 & 0 
907 seaffolding for stone building................66 is ee Ss Ey 
se gantry for stone building .................++. per ft.run 210 0 
Office, shed for cement and mess-room _......... say 75 0 0 
EXCAVATOR. 
Digging, throwing out and filling into carts and 
carting to shoot, 5 ft. Ceep .....sssesseceesssseeees per yd. cube 0 4 : 
REET C1GY «-coaccanctesthcessserensssanteccmeestated , 0 1 ( 
ist ioe every additional 5 ft.........c.sccceeesereeee ms 0 0 6 
Ada if in trenches  ....cerccosscevecccssconescrssccoees ag 00 9 
Add to price of digging for breaking up concrete 
foundation and brickwork ..........sessesseseveee he 010 0 
OM and COMR sepsuiatecseccicoseeesndicans RAE es 019 
Fill into carts and cart AWAY .......cercceeeesenee pe 0 3 6 
Planking and strutting to trenches ,.............. perft.super 0 0 34 
Planking and strutting to sides of basement 

excavation NEXt TOAMWAY.......sccsescercercerseses ms 01 4 
Needling, flying and raking shores and removing 

after and carting AWAY .,.....cecsecsecereseeseers per ft. cube 0 6 9 
CONCRETOR. 

Portland cement and ballast concrete 1-6 in. : 

MMARAEONS «ccoscoscccesdinoiacsdbasssegnetesesionsies peryd.cube 1 2 0 
Add in underpinning in short lengths ............ re i 060 
Conerete in floors, ?.in. aggregate, and sand, 

1-2-4— es 

US ACK: 54s sscmnauhiobaibabeppnnnsavnpesathnonadi per yd,superO0 3 4 

MM EDICK gcsvacsercasnoshossocedshnceassisbeneacd? ce Pe 0 4 8 
Add if trowelled smooth ......... apecutudatonavabenke ’ s 00 9 
Add for hoisting, each floor..........-..seeesseereeree ai pe 00 3 
Concrete 1-2-4 in. beams and stanchions............ per ft. cube 0 1 4 
Concrete in lintols, with steel rod reinforcement 

each 44 in. width and shuttering .............+ wm in 0 4 0 
1} in. centering, with stout supports for concrete 

TIED vip .oscccsnsnqcststiiasoosdsateotiocs joGiiieseses enon persquare 2 2 0 

Do. to sides and soffites of beams ............ perft.super 0 0 8 

Do. tosides of stanchions  ........,.sseseseeeee “ ‘6 00 7 
Steel rod reinforcement under § in. diameter, 

cut, bent and placed in position..............000 per cwt. 1&0 

Do. do. over § in. diameter ...........essee0 pie 1 56 0 
BRICKWORK. : 

Reduced to 1} brick in flettons, lime mortar ... per rod 2% 0 0 
Add for 2nd hard stocks ...........c.sssecsessseeseees $i 8 0 0 
Add for Blue Staffordshire ............s....s2ceeesees eg 22 0 0 
Add to above if in 1-4 coment ...........:.seseeeee ss 015 0 
Add if in backing to stonework ...............0.000 m 1 5 0 
Add if in underpinning in cement ..............00+ “a 410 0 
Add if above 40 ft. to 60 ft. high ..............0.+ pS 200 
‘Damp course in double course of slates, breaking ote 

EAs. obi sGibdechedcocdcbessanmihcanchudupedbein perft.super 0 0 11 
BS ND, © MS ce cceceeecics civmcnapaide cbienaioed ¥ 01:2 
NIN - ici ia Bibacesupassicegadconciunskcenstsbigliss *" 0 0 5 
SEN 3 0.5 ,culgcdaeein edceremimnennatnaieddinns tak ‘fos 0 010 
Out, tooth and bond new to old brickwork ...... ‘i 010 
Rake out joints of brickwork .........0..ss0ses+eeees ® 001 
Leave chase for concrete floor...........csseeeeerees . perft.run 0 0 2 
Cut chase 44 in. deep for concrete floor. ......... 3 01.2 
Leave chase for vertical pipe ..........::0s10+++0eees - 00 4 
Cut chase for vertical pipe ........cccccceeseseeseeees és 014 
Rake out joint for flashings and point ............ o 00 2 

NO «i ga ia adn ceencapnceance ives x 00 4 

Do, for asphalt skirting...................000000+ ve 00 2 
Build in ends of timbers ...........00eeeccceeeseseeees each 00 4 

Do. steel joists up to 12 in. deep ............ se 0 0 6 

Do. step and make good facings ............... a 0 1 6 
Set and flaunch chimney pots .............-.s+00+ 3 07 6 
Render fire openings............ssssseccereesseecereeses as 02 0 
Bed and point door frames one side ...........++++ ze 03 0 

Ne tae 5 aR ea OP NOE ON Bs 0 4 6 

Do, findow frames, one side ............2+0000 040 
Setting Only register grate .........c.s.sesssssesseeee PS 100 

. interior hearths and manties............-.. ‘a 115 0 
Do. kitchen UNI coco acne sactedeuce vs 5 0 0 
Fix air brick and form flue ...:....se+sesssseseeeeeee 02 0 
ape for pipes and make good facings, 9 in. pga 

See erereccceccccedeeessecseseecesccecseseseesesese® »” ~ 

Be = Go. UBD fe, WeMcccisnissoreasessseescess hoy 0 2 6 

Do. large pipesand do, 9 in. wall ......... te £0 
Pee. Ho. 1S} in, wally.cocscecsossesssresbonies +f 0-3'6 

-FACINGS. 
Extra for facings in Flemish bond for each 10s. : 
en over the price of Flettons ..... . per ft. super 0 1} 
_omting facings to approval........s..-sseesseeeess a 0 3 
Arches extra over Flettons in stocks............ * 0 8 
De. in reds Ps Da ae 10 
5 9 








PARTITIONS. - : £ 8, 
2in. breeze slab partitions in cement........... . peryd.super 4 
3in, do SO. squcbbeasetanpabengenbewsucacch nA 4 
Dts OME ANS. Gs | 5c ccconcdedevscscdvdsivsavaccs a 4 
3 in. do. WO > eebeckjcamagsocbedesbasseveds . 99 5 
PAVING. 
lin. granolithic paving gauged 5—2 ............ peryd,super 2 
ljin. do. WH. sakonsddawpatidawcus thakerne Bs 2 
lin. X 6 in. covered skirting ..............00ssese08 per ft. run 0 
ASPHALT (NATURAL). 
$in. horjzontal damp course..,.........:s0seesesee per ft. super 0 
#in. horizontal damp COUrSEC............s.sssssee0s os 0 
#in. vertical do. in two layers................. peryd.super 9 
Zin. in flats, two layers .....s..secsecccccevceeoeee eS 6 
SRE Wichita ckindin dacsckinngt ing ssitbamninide per ft. run 0 
6 in. skirting and angle fillet and jointing top 
DO Maccccchcdhbscspuincetgutbnan eyastbastencionabase ye i 
DRAINAGE. r ift. deep 0 
2 ft. deep 0 
Excavate, trench for drain and throw out, return, 3 ft. deep 1 
fill and ram, and including any planking and 7 4 ft. deep 1 
strutting required, and cart away surplus earth } 5 ft. deep 4 
per ft. run 6 ft. deep 5 
7 ft. deep 5 
\ 8 ft. deep 6 
4in. best quality glazed stoneware drain pipe, 
socketed joints, yarn and neat. cement, on 
and including cement concrete bed, 18 in. 
wide and 6 in. thick, and benched up on each 
Oe OF WING Siac jactisaccs cersqcsbscenekesaeeactince per ft. run 2 
6 in. do. do. do. but 
concrete bed 20 in. and 6 in. thick ............ oa 3 
9 in. do. . do. do. but 
concrete bed 23 in. wide and 6in. thick ...... ie 4 
he ee, ee aso sce 5 ck dciicnnniasciindneses each 2 
Bie «OMe. =: as. esincezeesdeiideaeaniiens e 3 
th: GAM: agi Said ncainebegaadioitens cds re 5 
Extra for 4in, junctions ...........c.sssesseeeeeee re 2 
De A Eis dos csannddbanciuebioespaaiian a 3 
Oe? By og nnkscecee thoeebee ngeivageiesed ws 6 
4in. stoneware gully, encased in concrete and 
aking good granolithic paving ............... a 13 
6 in. , Orig Ee een sasaaate fe 14 
9 in. OE 5:3: Fis aati ms 18 
4in. stoneware interceptor, and surround with 
OM ia ob «steko ch cap nvevsoscvsndaree ce thes ced Bates 1 & 
6 in. | Ses eee ea ems aR ‘a 110 
9 in. age deat adage wor See Ye * 2 10 
IRON DRAINS. 
4 in. C.1. drain and laying and jointing in molten 
SBE ee Lae er ope eRe ORE i Ce oe Te per ft. run 3 
6in. do. WM Foes ccisannesktvecuisaiviesausiencas oa 5 
Extra for 4 in. bends «.....0.........cccccsecesesacsees each 10 
Waxtee Sor.G in; Teds boo. ciSi os scsi dantsintereseeocs its 18 
Extra for 4 in. junctions ...............0.sseeeeeereees ns 17 
Extra for 6 in. junctions ...............ccssesseeesees “i 30 
MASON. 
Bath stone and all labour, fixed..............:..00 per ft. cube 10 
Portland stone and all labour, fixed ............... ae 17 
York stone templates, fixed .............sscseseeeee ea 12 
York stone steps, fixed  ............ccsccccseececsence ep? 16 
York stone cills, fixed. ,.......cc.cse.ccsseccosescoeseee me 1 2 
SLATER. 
24 x 12 Bangor slates laid to 3 in. lap secured 
with sino Maile oc... cick cc cieeeenecs persquare 3 18 
20 x 10 OM ee pereehlatibicne se 3 13 
16 x 8 do. 9 ckndaiabavetinnbede cs as 3 il 
Extra tO CAVES COUTSC .......cescrccecsecscsseccsccsees per ft. run 0 
Extra to top edge and square abutments ...... 7%. G 
Extra to verge and labour only, bedding and 
POINIE isiisncccideaceyes cnnsccaneinnaisncntniehboeeas = 0 
Raking, cutting and waste ..............cscsceeeseees pa 0 
Half-round red ridge tile .............ccecesseceeece i 1 
Half-round blue ridge tile  .................cseeseeees “s i 
Fixing only soakers ..........0..cs:0scseseeees eesuseese Per dozen 0 
Red hand-made~ sand-faced tiles laid to 4 in. 
gauge, nailed every fifth course with galvanised 
SORE SINE isaacccay dhins okey ve vnch Gvcevpanemmneliavnes _persquare 3 0 
Extra t0 CVS COUTSO ....655cc.ccsccccevcsececccesooes per ft. rua t) 
Extra to top edge and square abutments ...... ae 0 
Extra to.verge and bed and point ........ ieanbek Aa 0 
Half-round ridge Coe resecececcecccenescseccsevescosscess ” ” 1 
Bonnet hips, including cutting and waste (both 
WUCIIDY:: cenuyssadgcksdescinnitendiou cards casts oincotscaxce ia 3 
bres f tiles, including cutting and waste (both 
BDAY ssinchsoceceororssnconpienicveniiveniee SPidienwnite poictop 3 
Fixing only soakers ....... ewodcilbgtiiveuts epicasibage per dozen 0 


They cover superintendence by foreman and carry a profit of 10 per cent. on the 
e added for Employers’ Liability and National Health and Unem- 
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CURRENT PRICES FOR BUILDING WORK IN LONDON. —continued. 
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, 8s. d. 
Fir framed in plates ..............s0000 Gonodvecness per ft. cube 40 
Do. MMU as nck ch cinvemcelchanteenssas Res as ou 4 6 
Do. PORT MUR si5o 5s 5 cnepncesaciiosas vets x Ss 5 3 
Do. WRUIIDE oko cinca cde ncvssccecenscschsacne & > 6 9 
#in. lin, Ijin. 
Deal ey 2 close boarding ..................... persq. 32/- 38/- 47/- 
Battens for slating ............ccsscccssesssseses »  10/- Uf 12/- 
UNE TENEINOD sn sccncdesisnvecscngconssonsossonizen per ft. super 1 6 
Gutter boards and bearer .............cecescccceeses 35 a3 1 0 
FLOORING. 
din. | lin, | ljin. [ lin. 
Deal edges shot .;............2.0s.0000 persq:| — | 41/ | 49/- | 58/- 
Do. tongued and grooved __,, — | 46/- | 55/- | 67/- 
Do, ‘matchings .........0.000 42/- | 47/6 | — —_ 
Moulded ee including packings 
and grounds ...........s.0: per ft. super} 1/4] 1/7} 1/9} 2/3 
potiinasinnajanipnania tuck hebssieny each | -/6} -/8} -/9| 1/- 
BOW OAS ocncaiiscssececescescsecieees oe tone |---| ~A | fs 
SASHES AND FRAMES. 3 
8. d. 
One-and-a-half in. moulded sashes ............... per ft. super 1.9 
Two in. do. RO edeniiscciadin ce s ios 2 0 
Add for fitting and fixing EE Sac aa ee ReOFS %s ss 0 2 
Deal cased frames, 1 in. linings, lj in. pulley 
and stiles, 2in. moulded sashes, in square;, 
hardwood cill, double hung with pulleys, 
lines and weights, average SiZ@ ............++ - a 3.3 
DOORS. 
fin. | ljin. | 2in. 
Two-panel square framed ......... per ft.super | 2 1/2 3/2 5 
Four-panel | EO eR RE od > 2:41-2 6T3 9 
Two-panel moulded both sides...... os 26,2 9;2T1 
Four-panel do. 06.5 Sc — a ~ eS ELE Se 
Flush doors. 1} in. to 2 in. finished thickness skeleton £s. d. 
core, covered each side with Columbian pine ply, 
solid pine edging, 2 ft. 6 im. by 6 ft. 6 im.............04. each 115 0 
Do., covered with Gaboon mahogany ply, solid 
y edging, 2 ft. 6 in. by 6 ft. 6 im............. BS Tae 
Solid core, all as first item ................ccececcecseseecee 5 RE DD 
Solid core, all as second item ................ceeceecescecceeee is Beeu® 
Shaped peep holes, 4 sided ................ssscssseessseeees a ae ® 
IIE ING Satienssmichonetbissatcnaboscodinenoncccscssscse wy OS CO 
SONNE BINED -«. cinccccencah sodcvasnecsconeeeensekisceccslcabaowes’ gp EOD 
d 
s. d. 
Deal wrot moulded and rebated ...............++ per ft. cube 12 0 
Hardwood do. OS 2S Sie bab icgbesasicicees re ss 36 0 
lin. | l}in. | ldin. 
Plain deal jamb linings, framed...... per ft. super |} 1 7/;1 8/111 
Deal shelves and bearers ......... ne es Root. eee 
Add if cross-tongued .............0. ee pet -/2} -/2| -/2 
Deal window board, tongued to 
oak cill and bearers ...........000+ 1 6;1 9/2 0 
Deal een: tongued and grooved to window 
MEE cvnccshivecescccdensdvpesssseiacithacdestavdsbouseuses per ft. run 0 6 
SUNDRIES. , 
s. d. 
a architrave, including mitres per sectional 
Gieancqusbestactenespebabdewbadgecdseievecpecneventescizeve per ft.run 0 1 
Glazing Decl, eel Tis a kn iss casks esdcazas sn dee s a, ee 
Do. fixed with brass screws and CUPS .....0005 % iO 4 
ETS REEL AEE EEE SS Oe Se 
— ee ea, a «ok @ 
stein ebb eidecamdinbinnootnkhiindasebsppinnexabed = ace , 2 
me and grooved angle ..........s.ses000 “6 » O° 3} 
Rounded cea ced ROMO .: jscictectcersae qervosisevease » wo: 2. 
STAIRCASES. 
lin. lin. Ijin. 2in. 
Deal treads and risers ooking and in- i 2p 2/3 P 
cluding rough sogeee, per ft. super — 2/8 — 
Deal strings, wrot and framed i. Pe ~ 2/2 2/8 
Hi DAY EA ES SG Nie biveses each 0 9 
Mahogany handrail, average 
i 5 
1 
2 
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FIXING ONLY IRONMONGERY—Continued. ar | 
AU iiitetadcnlessasbioabitbch inshitdababs sacs shacdatindnhagesorsaes, 1 6 
RII SUIIIIL.<:1< Schccinccknaridesdeugeunginhiananrnimatoedansebseasecacg 1 6 
Weeea Domes ONE Parma o....00..ccssscnsccccsccecscsesenehiceticccescs 2-0 
Mortice locks and furniture ../.......c0:scsessseesssssssesenseecesece 4 0 
Floor springs, including oil ..............cssesceesssesesseeveseeceeess 100 
INI ao ila iva dicts chcakglbatan ie iedinlidica bade tones vai 5 0 
4 
FOUNDER AND SMITH 
£8. d 
I OU SOMIIE 555s cdidedincsaiachscsengh dsssumestdncdan'y per'cwt. 1 1 : 
IE NONE oa Lenses sddiunsoparaspengeaves ions re 140 
I iced ntlcntnvdutnicandanchspehors osacecontacairadeoian . 160 
I Gaile dekh cnddadeksehssesthovenanchcechbawenanrenss is 112 0 
RAINWATER GOODS 
3in. | 4in. | 5in.) On, 
Half-round eaves gutters and 
I iivnis dntsigvivccbcctesseer per ft.run} 1/3) 1/4] 1/10) 1/ll 
Ogee do. DR vsdiacics ” »| 2/5] 1/6] 2/1] 29 
R.W. pipe and fixing............ * P 1/77} 2/lj — ie 
Extra for shoes and bends .. each 3/3 | 4/6; — | — 
Do. stopped ends ...... * 1/3} 1/7} 2/-| 3h 
Do. nozzles and angles... - 2/7 | 3/-] 4/2| 4) 
PLUMBER. 
8. d, 
Milled lead and laying in flashings and gutters ... percwt. 40 0 
Do. OE SOR sp cesicddiccgigelp wis tcieicodiveciins nt 39 0 
Extra labour and solder in cesspools .............+. each 6 0 
ORNS I Giessen snikge che vccescdcescoveswepsoewbonsweteees perft.ron 0 4 
SN WRI = 5. sipctvctccodvacessebetencesdtceccesetunss ge Bog 1 6 
Copper nailing—close .........cccesceessecsscsescsees a re 0 3 
Do. do. GIN ® coves ccinccwswsncoscoeseymondoieee de Gs vs 0 2 
UMC US 55 i 08k. he we ewetinaweodsuestehiveenversiaes each 2 0 
Boassed:-ends to rolle ...iccccessciseveckecvccsecuvocseness ‘a 0 6 
gin. | fin. | lin. | liin. | 14m. | 2in. | 4m. 
Lead overflow per| -/84 | 1/-| 1/6} -1/9| 2/1} 2/9) — 
ft. run ‘ 
» service ,, 1/2} 1/9] 2/8 | 3/6] 4/-] 5/3). — 
» Boil ee ee ee I eae 
Bends in pipe each | — —_ — _ 1/9| 2/-} 5/6 
Wiped solder 
joints ...... 1/9| 2/3} 2/6) 3/-| 3/4] 4/-]| 6/9 
Lead traps and 
cleaning 
SCTEWS eeeeee *” — — — 6/6 | 9/6; — — 
Stopeocks and 
joints ...... ‘ Il/- | 14/- | 18/-| — weds as, mt 
PLASTERER. s. @ 
Baer, float and set in lime and hair ............... per yd. super 2 0 
DALLOW WHER | sc icivcesicossccccecssceesestseese per ft. super 0 4 
De and set with Sirapite ..............sseseseees per yd. super 2 3 
Rs 2 PIB cscs cnc i cisencccsesccnnseswanease per ft. super 0 4 
Do. and set with Keenes.............scesee0 oink per yd. super 3 0 | 
ik, MRO WARIS once scevndescesseststssansones per ft. super 0 5} 
BGA: Gaitn: WeARING........0000c.cccrecissecosesisescueccieece per yd. super 1 4 
Add metal lathing (not including hangers or 
runners for suspended ceilings) ...........:..s.seeee me ro 24 
Portland cement screed .......cccecsecescsccscsssceceoes 5 5 1 7 
Do. ‘plain £000,....,.ccccsecesssesyeccesesecvedssvoveses ; = 3 3 
Mouldings in plaster ........sccccsecseccesseesecceeecees per lin. girth O 1} 
GLAZIER. 
DE OB. GRC c.ccorecccccccccscccrcvccesccscovecarescosescess per ft. super 0 7 
26 oz. sheet .......... pinbeovascodscccocsensbschsabadsbet yes A ie 0 8 
BA om; Ohecured sheet iioiic.. cocks sceccoscsscscvecseese gg See 0 8} 
SO SIMMS «si vchcsamsovsnsensinsssscoatvesssoenes ol © .% 
WERSOUEG. <i. ciipssesssopgsosscecsesbaccecsoseraccscottosseces we a 0 10 
IN os iano cucssdnswhonbiss channdobnensenaneresuscepeosd oe 0 10 
PA. MEOPOCGO oss ce sinssiocsaccsecsescdecesscaceotse ‘is sp 0 10 
} in. rough rolled or cast plate .............sssccceeeee eee 0 103 
din. wired cast plate ...........ssecsscceccerceseseeeres Saw 1 
PAINTER. 
Preparing and distempering, two coats ............ per yd. super 0 7% 
Knotting and priming..........-cccsecseeessceessenssees ae 4 oe 
Plain painting, one Cat .........sssessecerseseseeneenere Stee 0 9 
SH’, GRO COMES ccceciccncreseccpescidsveccvveccvevssteres se cae ; : 
24 
2 3 
1 9 
0 3 
07 
1 1 
0 6 
12 
to 4/- 
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PRICES CURRENT OF MATERIALS* 


Owing to the exceptional circumstances which prevail at the present time prices of.materials should be coniirmed by inquiry. 
CHANGES OF THE .WEEK.—Linseed Oil and Red Lead drop in price. 





BRICKS, &c. 
ee te site, City and Central Area, 
eae? 1ceds: £ a.d.. 
Sree mara Stocks ae 489) 
Per 1,000. Delivered at “London “Goods Stations. 
King‘s To sites 
éjin, Phorpres Cross in W.C. 
Station, District. 
pL per 1,000. 
d s. 4. 
Pressed bricks .... aa 46 8 60 6 
. Cellular bricks .... «. 46'°3 560 6 
Keyed bricks ... -- 48 8 682 6 
Cellular Keyed bricks .. 48 8 52 6 
Rastic bricks was veecncee ne ee ore 8 
Cellular Rustic bricks .............+ %66 8 *70 6 
Single Bullnose bus coceeee 64 3 68 6 
White bricks jeee - "66 3 — 6 - 
Sandfaced bricks . 6 
* Subject to a special “discount of 23. | per 1.000 if 
epee | by order for Pressed. £46. d. 
White Midhurst Facing Bricks (delivered 
BAMMMOR BILE) . 000s cage 0s. cdnsas 60 vecesugtee ae » 
Best blue Pressed Staffs ..........0s0se00002 8 6 6 
Mie DUUNGEC eos cc vcd ceicdddvcclicsesve Oe 
Blue Wire Cuts . Affe pete Sm A By 
Best Stourbridge Fire Brick :— 
£8. d. £s. 4, 
| Ee 715 0 €in. Pocst<cus ae 2D 
GLAZED Bricks — 
Best White Ivory D’ble Str’tch’rs ..32 10 0 
and Salt Glazed D’ble Headers ..29 10 0 
8 .... 24 0 OOneside &twoends 33 10 0 
Gesiee Batis . 23 10 Beg per 10 0 
and 44in. Flats 30 10 0 po a ieeneeece A 
Second Quality, £1 per 1,000 less Cream 


PARTITION . SLABS. 
Delivered London Area. 
“PHORPRES”” HOLLOW PARTITION BLOCKs. 








2” peryd.sup.. 2 3 a BE 7 ae 29 
i, 2 6 St Omap a 
ie os " CUNEER . Coscia,” os 
per yd. sup... “per yd.sup .. 
23° » ”» band 1 8 4 » ”» cece 24 
ORANHAM TERRA A, 

2” per yd. sup... 8 0 8 per yd. sup. .. 8 8 
eae 6 4° R 47 
Hinuiieman—KurEp Two SIvEs. 
1x0°xo”...... 3 6 12°x 9" x8" ..:. 8 0 
12x09" x21" |: 2 9 12”°x9"x4",. 3 9 
Per yard super d/a. - on site, London. 

Thames Ballast... ... * 8 per yd. 

Pit Ballast.......... 6 3 » » | delivered 
Pit Sand eeeee e 7 9 » » 2 miles 
WashedSand ...... 8 3 , » outtee 

in. Shingle . Saat: te, Bette Paddington. 

in. Broken Brick 11 3, ,, 
Pan catass ee eae 

CEMENT. 

Best British Portland Cement. Standard Specification 
delivered Lond pion, Ais eee ee or paper 
bags (20 to ton) free (non-returnable) :— £ s. d. 
4ton and upwards site. Sak eee 2°2:0 
1 ton to 4 tons site ....... ip eaweectas 2 eS 
Alongside Vauxhall in 80-ton lots cw © 
“*Ferrocrete ” Rapid Hardening Cement — 
4ton loads and upwards site. ...........055. 2 8 0 
1 ton to 4 tons site .........4. - 210 0 
Alongside Vauxhall in 80-ton lots" 240 


Stores in Reserved Bins at Works 1/6 ton extra. 
Notz.—Jute sacks are charged 1s. 6d. each and credited 
1s. 6d. geeisbegion: berets ‘condition within three 
months, ee“ 
“‘ Aquacrete ” Water Repellent, ‘‘ Blue — 
Cement, 30/- per ton extra on ordinary ‘‘ Blue 
Circle” Portland Cement prices. ° 
Eade’ P Nos. 1 and 2 Coloured Rapid 
Portland Cement. in 1-cwt. 
pe pong wl free (non-returnable) in 1-ton 
and w cle" not repid-hardeting 1 ag 8 9 0 
” not rapid- -C 
= lage free (non-returnable), according to 
from £7 = £15 10s. tor. 
“Snowcrete ” hite 


1-cwt. per aes 
by sae pc i ased enone ealon es § 
Roman Cement £6 15 Keene's 6 
Colours for demalhe ncstnilis $0 tanta pet e% 
ours for ce 
from £2 16s. 0d. . ae 


-R,, or .g. 4. 
South : 

Grome “x eo bathe 210} 
at Seaton 8 ft. cube’ 23 
ve ot rail Nine Rms, 8 < 8 it 

Po « ximate size one way, 1d, per 

selected ap, y 

ie ae or fot special work, 3d. per 


PORTLAND STONE— 

Brown Whitbed, in random blocks of 20 ft. 
aed, delivered in railway trucks. at 
Bist Ga. z a S Wasboene Park, 

on, 
‘Pad GW ee Te CODE 25 ve'xss 
Do. —_ p- deivered a Waggons as above 
cu - 
white han 3d. per ft. cube extra. 
aT ya 
er ond 30 
Hoproy-Woob STONE — a ber 
Wirksworth, Derbyshire, 
Sie eo m 10 be - over “ss ft. - 
Sawn two len axedin 
pe ph amen STONE— 
Sawn three or four sides. . “pet 
YorK STONE, BLUE.—Robin “Hood Quality: 

Delivered at any Goods Station, London. 

6 in, sawn two sides —— to sizes (under 

80 ft. super) . esesese perft, super 

6in, rubbed two ‘sides, ditto ; a 

{ in. sawn two sides slabs (ran- 
dom sizes) . uk Mand eAteain 

£in. to 24 in, sawn one side slabs’ 


See esse eeere on 


(random sizes) 
1} in. to 2 in,, ditto. ......... 
Yorr— 


Harp 
Delivered at any Goods Station, London, 
Scappled random blocks....,. Per ft. cube 
6 in, sawn two sides landings to sizes (under 
40 ft. super) ..........+-0.6 per ft, super 
in, rubbed two ‘sides, ditto .. a 
4in. sawn two sides slabs (random 
Sin, ditto GUO: vs das 
Zin, self-faced random flags. ... “Per yd. super 


CAST STONE. 
Delivered in London area in full van loads, 
cube: Plain, 7s. 6d. Moulded, 8s. 6d. 


td. 


ea 
acon 


a OO 
ae 


SP £ 


-~ 
oe 
wae | 


“Inco oo 
oom 


rh 103. 91. 


1 INCH AND UP THICK, 
Avetage price for prime quality. 


Dry Austrian Wainscot, perft.cube ...... 
we per ft, ft. cu — jane err 

y American ae fapanese plain Oak, 
Dry #4 a. edged Hinds ‘iahigany, per 
nS Rnesk as ba Shas briab cei se soit s Fah 


& = & Se 
SCOaSSe2 oc @ ao of 


per ft. “cube. . 

ft. cube. ...... 
Dry American Whitewood, pet ft. “ettbe... 
eda eudpacey di iat ou uh 0k Oe 
Liquid Glue, per cwt. “70 to 


eae —_ 
SoSaee 


a wee 


£ 
0 
0 
0 
0 
0 
1 
0 
0 
8 
_5 


eeceeee 


SOFT WOoD. 
GOOD BUILDING DEAL, 
I Per stan. ee 
ORI i diane COD 8 x 6. 
Ot O32 ecris 26 10 3 xll. 
4 FED ivéscn ee ae , HE'g t Se 
te see < 24 10 BE 
ee a ES ee 22 10 tae DY 
be ey Pe 22 10 a Str 
}) oy ao - 22 10 
Sard BOARDS. 
E: Moth ieivas Bet vas 
siege, EDGE PLOORING. 
Inches, Inches. 
Gav 'be-ea voce © 20/- as SR, 


HUDDERSFIELD 
Building 


Society 
Experience has shown that the 
arrangements made by the 
Huddersfield to assist occupier 


borrowers have given the 
utmost. satisfaction, and the 





service rendered has _ been 
greatly appreciated by builders’ 
clients. 


Write for information t 0 Tha Hudders- 
‘field Building Society, _ Britannia 
House, 203, Strand, London, W.C.2, 
or to the Head Office, Britannia 
Buildings, Huddersfield. | Andrew 
Stewart, C.A., Managing Director. 


WHEN YOU INVEST—A HOUSE IS BEST 
eee 





TONGUED AND 


MATCHING (BEST). 
GROOVED Se Inches. Per 


Inches. Be ee ake 18/= 
keene a 6 Mies asawale cae 


2 oveans ¢ 36/- 


He *“BATTENS., s da SAWN LATHS. s. 4. 
2x 2perl00ft. 2 6 Per bundle .... 2 4 


SLATES. 

First quality slates from Penrhyn or Se oe 
pet in full truck loads to London Rate 8 Per 
. £ nd £ sd. 
24 by 12.... 31 5 0 18 by i i610 0. 
2 by 18.... @ 6 0 18 by 9 1417 6 
22 by 11.... -23 12 6 16 by 10. 147.6 
20 by 12.... 238 20 16 by 8 + EE ee 
20 by 10.... .2015°0 , 


TILES. 
Delivered at London rate stations in fuli truck loads 
of not less than 6 toms . .. 2. 0.06 00 0000 000000 ober 1,000 


f£.0.r. London. 

Best machine-made tiles from eens 
Staffordshire district ............ce008. £4 2 6 
ditto hand-made ditto . ie Maedeeseces Mae ie 
Ornamental BI ie oc ac ce ss.00 co colce ge ess 2 6 
Hip and valley tiles Hand-made........ 0 8 6 
(per dozen) Machine-made .... 0 8 0 


METALS. 
Joists, GIRDERS, &C., TO LONDON STaTION, PER TON-— 
R.8. Joists, cut and chavqvaken eee 0 


aapeeons cecscescce 2210 0 


” i} 

Ie Boel WO sick is csan de ve cnsecs nce, me © 
MILD STEEL ROUNDS.—To rae Stations, ha ton, 
Diameter. £ -< Diame' 

Mi. dasensea eee ang in. 16 15 ‘ 

WR: cee seaces cae ° in, to 2gin. 16.5 0 

ROUGHT-IRON TUBES AND FiTTiIncs— 


(Discount off List for lot of not less than £10 net value 
delivered direcc from Works, 24 per cent. less above 


= discounts, carriage forward, if sent from 
on Stocks.) 
Standard W: 
Mild Steel Tubes Standard Standard 
and Tubulars. Flanges, Fittings. 
Sizes. Sizes. Sizes. 
tin. to fin. din. to2in. jin, to 2ia. % 
Gas.... 633 
Water.... 57 P| €2 55 
Steam.... 53} 51 BO 
Galv. gas, . 50 55 61 48 
A 45 60 4 4 








“ce yd.-in 6fts. aE a 
ES Sa ae zo 1/il it 
SIS 5 oc ca sd aaces one. ee 3/7 
BS ova ns Se vaan Ce s 4/th 
SU. a:55 ved ca: tekare” ce 3/5 5/- 
Less 20 per cent. \- 
Tonnage allowance—-4-ton lots, 5 per cent. 
2-ton lots, 2} per cent, 
L.C.C, -CoatTep SoIL Patee-lecsion Erte ex Stock 
stock Branches, 
Pipe. angles, stock 
8. d. 8. a. 8. 
2in, per yd.in 6fts... . 8 6 25 211 
2 in, Be . 810 2-8 3 8 
3in, a ei 3 Re 211 44 
Shin, a % 47 3 8 5 0 
4in. 5 1 40 5 10 
L.c.c. CoarEp Drain Pipgs.—-London. Prices ex Stock, 
Bends, stock Branches, 
oY ’ Pipe. aah, Gaek 
ad. lgB. “ ag 
Sin.peryd.in 9ft.lengths 4 9 5.4 a) 
{ cwt, qr. lbs. 
4in. ,, 11.20... 6) 6 3 1 0 
Sin. ,, LS 2B. 2 SA iL 0 16 11 
6in: ,, 20 6.. 10 0 12 10 21 3 
Gaskin for jointing 45/- per ~ ? . 
; ton ia 
fRON— ee & ad. Bar ea 
Common Bars.......:.,° 1315.03 4b 0 
Good mearohant quality... 1510-0 to 17 0 0 
Seaeenmere Maree ae { 107 C8 oy, 1S: ® 
Mild Steel gg ne oe Og 0 .. 40° 0 
' Steel Bars, Ferro-Concrete 
pees Deal ioe. canek DP 5 ge AED. 3@ 
oop iron, basis "i 0 .. 160 0 
stn Gal © eee eee er 0 0 °* 27 a 0 
inode ae nS wee ne ee 
tus a sat ena cot naan the highees 
verage prices of er a t 
- r, lowest Quality gage Planer obviously affect 
prices—a fact which should be remembered by thos 
ee ne aries 
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PRICES CURRENT OF MATERIALS—(Cont.) 
a 


Iro Per ton in London 
Soft Stee! Sheets, Black— £ 8. d. “iL 
sizes,to20g. .. 17 5 0 .. 18 5 0 
” ” =? ee 1 . > ee = 5 0 
% ” B. oe ee 6.0 
Sheets Fiat Best Soft S: C.R. and C.A. quality— 
Ordinary sizes, 6 ft. by 
2 fv. to 3 fv. to 22 g. and 
24 ee cx -- 1810 0 19 10 
Ordinary sizes, 6 ft. by 
2 ft. to 3 ft. vo 26 g. 2010 0 .. 2110 


No. 1 quality £4 per ton extra. 
Flat and Galvanised Corrugated Sheets— 
sizes, 6ft. to 
200 .. 20 
2010 0 .. 24 0 
2210 0 .. 2410 


coco 


2.00 .. 2 00 
22 0 0 .. 2110 0 
0 
0 


26 g. es as oo 28.420- 0... .24 10 
Cut Nails, 3 in. to 6 in. ca See. © a5 at 
(Under 3 in. usual trade extras.) 
METAL WINDows.—Standard sizes, suitable for com- 
plete houses, including all fi painting two coats 
and delivery to job, average price about 1s. 4d. to 1s. 74. 


per foot super 
COPPER. 
Seamless Copper tubes (basis) ......., per lb. 
SE, MOOD ons ou’ snc homer op winipe Gs as 
a ee ae “ 
PLUMBERS’ BRASS WORK. 
Delivered in London. 
Stamped by Met. Water Board. 
Crutch Heap Screw Down Bis Cocks FoR Iroy. 
Easy CLEAN. 
din. fin. 
32/- 47/- per doz. 
CHROMIUM PLATED ToILET ScREW Down. Br Cooks 
FoR Iron. Easy CLEAN. 
$ in. Z in. 
42/- 61/6 per doz. 
ScREW Down Stop Cocks For IRoN. 
in. fin lin Ijin, 1°.) 62in 
7/6 42/6 75/- 181/- 264/- 409/- per doz. 
Screw Down Stop Cocks witH Two UNIONS FOR LEAD. 
in. Zin. Lin. 1ljin. ‘1fin. 2 in. 
46/6 68/6 106/- 205/-  307/- 590/- fer doz. 


in Zin. lin lin. lyin. 2 in. 
/6 10/6 16/- 29/- 39/- 56/- per doz. 
HEAVY CROYDON BALL VALVES. 
tin. Zin. lin. 13im 1} in. 2 
36/- 59/6 96/- 205/- 278/- per doz, 
CaPs AND SCREWS. : 
igin. lpin.: Zin. -3in. 24 in. : 4 in. 
10/- 12/- 18/6 °-32/- 44/- 48/- per dos. 
Brass FERRULES._ OR SLERVEs. 
Ijin. 2in. Sin. Shin. 4 in. 
10/—- 12/- 22/6 31/— 45/6 per doz. 
Drawn LEaD Traps with Brass CLEANING SCREWs. 
1} in. lg in. 2in. 3 in. 
8ib Lead P... 22/6 30/0 42/- 68/- per doz. 


. 
eeeee 





et tt oy 
Wom irs, 


8 lb. Lead 8... 22/6 82/6 49/- 83/- per doz. 
SoLpER.—Plumbers’ 1/2; Tiomen’s, 1/4; Blow-pipe 
1/7 per Ib. 

PAINTS, &c. ssa 
Raw Linseed Oil, in pipes ...... per gallon 02 6 

“S a sis oon mR re 02 8 

” ” » in drums...... a 0 26 
Boiled ,, ,, im barrels .... SS 0 211 

= a ~~ meres SS. * 0-3 1 
Turpentine, in barrels ........ Pe @ 211 

ag in drums (10 gals.) an 031 
Genuine Ground English White Lead, perton 49 0 0 


In not less than 5-cwt. casks.) 
xura for l-cwt. kegs over 5-cwt. casks is 2/9 cwt. 
GENUINE WAITE LAD PAINT. 
¢ *‘Nine Elms,” 
“ Park,” “e Supremus,” 3 “ St. Pauls,” 
“* Morgans’ Figg : 





14-Ib. tins) not less than 5-cws. lots ee 4 
per ton delivered 68 0 0O 
woe eg) A rm alienate 38 0 0 
Best Linseed Oil Putty .......... percwt 014 9 
Size. AD quality .............. fkn. 0 38 6 
VARNISHES, &c. Per gallo 
Oak Varnish. .. .... 2... ..0. 000. Outside 014 
tana nel aha Cala ads ees 6 a 0 16 
ine sé o eeweres & X 18 
e Copal. .... +s oes < 0 
Pale aes Sane NSS eo 
oe ees ii wawe abide & ei 1 
Floor Varnish . = 6s boineus beds < See 1 
Fine Pale Paper ... .. 0. ..0.cccce * 1 
Fine Copal Cabinet patie ds vhs ie 


Fine Copal Flatting. ............. 
Fine Hard Drying Oak .......... * 
Fine Copal WORM 0k ov bkcc sce oy 
UNE Qn ia ns ne' no 3 o4-ba.5o bv ae a 

Bese ki: pipe 0k pees be 0: aa we've 0d o ” 

Best Japan Gold Size ... 2. 0... eee ce ce ees 
Best BiG Sapen 6 oo os kins wees ce es saves 
Oak and Mahogany Stain (water) ........ 


ee ee we be ee te eeeeese 


eee Ce ee eres eneee 


ers in Terebene . ....2-eeesees 
ass Black Enamel. 


SCOSCSCOCOCSCSC HR HR HK COOr RK OOM EES 

_ _ 
mob imam ohor woo MOm mmm 
SuewSSacca@caacoooooooooor 


ee ee ee ee ee ee ee sees? 
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GLASS. 
ENGLISH SHEET GLASS IN CRAFES ‘OF STOCK 


ORDINARY GLAZING QUALITY AND SELECTED GLAZING 


QUALITY. 

per ft. super. per ft. super. 
18.08, O.Q. 2.0... 230.. 32808. 0.0. crvicccciece 
585; Bo as A BB BS cick ee 
BW, O@..:..2/°84 ibscured Sheet, 18 oz, 3d. 
24 ” 8.Q seer 3 ° ” ” 24 ” 43d. 
26,, 0.Q. .... Sd. Fluted ..,.......2h02. 9d. 
26 ;, 8 ..-.. 44d, Em’lld 18 oz., 5id., 240z. 6§d. 


.Q. 
Extra price according to size and substance for squares 
cut from stock. 


ENGLISH ROLLED PLATE AND FIGURED 


CATHEDRAL, ETC,, IN CUT SIZES. Per ft, 
Rolled pla’ EES I Pee ae ag pa eh ets. 
Rough cast double rolled, ¥ in.. .. 2... 2. ce ce eee 
Rough cast double rolled, 41m. .......0.0002 00 SORA 
Figured rolled, etc., white . .. 6... 65 cc ce ee ce eee 
Figured rolled, evc., tinved ... 2... ccc eeeeceees 8 
ONTOS oa rcs ca conc ceca pbeee Sekeess. Ole 
Whive rolled cathedral .........ccccecesesees 64. 
Tinted rolled cathedral . .... 2.0.2. ce cece ee ees S44. 
— plate is the same price as rough cast double 
rolled. ‘ 
Per ft. 


8. 

Reeded, Broad Reeded, Cross Reeded and Chevron 
Reeded, ¢ in. thick... .... 0.0000 cdecccesses O 4 
Wire Rolled, din. thick ...........0eceeee00e- O 9D 
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Wired Cast, N.S ee 

“*Calorex ” Sheet, 21 oz, i ouitiiee peal'nn'a> ache 
. ” Oz. See ee ee ee ee cece ‘ 
vo Cast, Fins EBICK oo... . 0 ce os ce cc cs once 
Si Lilgg SIMs MODE “Sas So -cs bec ehisce ve os a 
bl: 5) ah * MAMA og bath dine Saosin cc ce 


“VITA” GLASS. 

Clearsheet—not exceeding 1 foot ..........,, 
: i | Pe eR 

ey  dhcakhes ce TO 
Polished plate not exceeding 1 foot »...... 1.7" 
- “i ROMS isis. ie 
Cathedral—not exceeding 1 foot ........... 7°" 
"4 OE GERI on. 5 os oe an'nd ike a att 
Horticultural Sheet and Cathedral ‘‘ Vira” Glass, 
Sizes up to 24 inches by 18 inches or not 
exceeding 3 feet. .. 2... 6.0020 ee apcesseesesse 2 O 

8/16in. Wired Georgian Design. ™ ‘Sizes up to 

96 inches iong by up to 24 inches wide......., 2 


LEAD, &c. 

(Delivered in Londoa.) : bate 
L¥aD.—Sheet, English, 4lb.andup ..,,,. 22 9 9 

Pipe im COUS 22.1... ce ceseceeecececcees 21:10 0 

Soil Pipe -. 2. cece secececececececsseese 27 0 0 

COMPO PIPC . oe ro rececccecececcaevecse 2815 0 
NoTk.—Country delivery, 20/ per. ton extra 1ote 
under 8 ewt. 4/— per cwt. extra and over 3 cwt. and 
under 5 cwt., 2/6 per cwt. extra. Cut to sizes, 4/. 
cwt. extra. si 
Old lead, ex London area, 
Ot MANS: Cas as.cnne cece ce snes s 


woScage 


HH ORD Om 


cal el el lel oad 
ecoooocnwo 


per ton }£11 15 v_ 





THE SCOTTISH BUILDER 


NEW BUILDINGS 


The Editor welcomes authentic information 
for this feature from architects, surveyors or 
contractors. Where business representatives 
cannot be seen personally at this stage, this 
should be mentioned. Items should reach 
4, Catherine-street, Aldwych, W.C.2, not 
later than Wednesday morning. 


ABERDEEN.—Improvements.—The Works 
Committee of the Harbour Board have 
decided to carry out a scheme to strengthen 
outh Breakwater, at £80,000. 

ABERDEEN.—Suops.—The Northern Co- 
operative Society are to erect’ a block of 
three shops at St. Machar-drive. The archi- 
tects are Messrs. Tawse and Allan, 10, Bon 


‘“Accord-square. 


ABERDEENSHIRE. — Buizpine. — The 
‘Property and Works Committee of the C.C. 
have decided to erect a public assistance 
officer’s offices and house and a police station 
and police officers’ houses at Huntly, at 
£5,210, and to demolish the existing police 
station at Stuartfield and to erect a new 
building. The architect for the latter 
scheme is Mr. A. J. Morrison, 245, 
Union-street, Aberdeen. 

AIRDRIE.—Hovsss.—The T.C. has pro- 
visionally agreed to accept an offer by the 
Scottish Special Areas Housing Association, 
Ltd., for 100 houses. 

AIRDRIE.—Premises.—Plans are to be 
prepared for buildings at North Bridge-street 
junction and Mill-street for Messrs. Claud 
Alexander, Limited, Glasgow, the architects 


being Messrs. Whyte and Nicol, 129, Bath- 


street, Glasgow. : 

CAMBUSLANG.—GanraGe.—Plans will be 
prepared by Mr. John Stewart, architect, 
Albert-road, Motherwell, for new garage and 
other offices at £3,200, 

CLY DEBANK.—Premises.—Plans are to be 
prepared for Messrs. Claud Alexander, Ltd., 
Glasgow, by Messrs. Whyte and Nicol, archi- 


tects, 129, Bath-street, Glasgow, for new pre- 
mises at the junction of Glasgow-road and 
Alexandria-street. 

_COATDYKE.—Plans in ‘hand for demoli- 
tion at the Primary School and the erection 
of additional accommodation. Mr. John 
Stewart, architect, Albert-street, Motherwell. 
Messrs. James Davidson and Son, 9, Bank- 
street, Coatbridge, are the quantity sur- 


veyors. 
COWDENBEATH. — Housss.— The _ 1T.C. 
have decided to erect 40 houses in Factory- 
road. Plans are by Mr. C..A. Alexander, 
burgh surveyor. 
CUPAR. — SHowrRooMsS.— The Dean of 
Guild Court has .granted permission to the 
Cupar and District Co-operative Society to 
build new furniture showrooms on the site 
at present occupied by a garage adjacent to 
their premises in Bonnygate. 
DUNDEE.—BuiLpines.—Plans approved 
by the T.C. :Dennison-road—bungalows for 
William Dye; Kingsway-place—houses for 
Arthur Downie; Livingstone-terrace—villas 
for Frank Livingstone, architect: W. M. 
Patrick, 26, Yeaman Shore; Lyndhurst-place 
—bungalows for David Beat and Son; Sey- 
mour-street—tenements for the Proposed City 
of Dundee Housing Association, Ltd., archi- 
tects: Thoms and Wilkie, 21, South Tay- 


street. 

EDINBURGH.—Bui.p1nes.—The following 
warrants were granted at a sitting of the 
Dean of Guild Court: Hepburn Bros., Lid.— 
bungalows at Baberton-crescent, Juniper- 
green, Craigmount-terrace, Corstorphine and 
Nantwich-drive; Modern Homes Investment 
Co., Ltd.—13 bungalows and 12 garages at 
Oxgangs-road; Ford and Torrie—44 houses at 
Glendevon-road and Balgreen-road; The Park 
Building Co.—l0 villas at Colinton-road; and 
Woodhall Paper Co., Ltd.—additions and 
alterations at Woodhall Paper Mill, Juniper- 

reen. 

GLASGOW. — BurtpIne..— The Dean of 
Guild Court has passed the following plans: 
Messrs. Albion Motors, Ltd., Scotstoun, 


_—_ 
— 








BUILDING. TRADE WAGES IN SCOTLAND 


Following are grade rates authorised by the Scottish N.J.C. from April 1. 


Every endeavour is 


made to ensure accuracy, but we cannot be responsible for errors that may occur. 


Grade Classification A «..... A?  ..0.. 


. Craftsmen ..s00.... 1/8 0.00. L/TE  coeeee 
Labourers ...... 1/3 ..... eo RIE : paviss 
ee ara Fast Fife (embraced by 
Cees a line from Largo to 
Sa PRR Hs Kingsbarns and east- 
Iserwickshire ........A? © ward to the Coast) B 
Bridge of Allan...... East Lothian........A 
Broughty Ferry ... Edinburgh ..........A 
Clackmannanshire Fifeshire (with the ex- 


ceptions of towns in 


] eeteeneeeeenre 
werd East Fife which are 


Dunblane ........- 


Dumbarto sine under Grade B) ..A 
Dumfriesshire........A1 | Forfarshire ........A 
Dundee ........05++ GIBEBOW occ s 5 caiies aA 





bbb >>> bb>>bor> 


Duoon ...... Greenock. ...........A 


* This town has its own rates: Masons, 1/6; Carpenters, 1/6; Slaters,1 
but 1/8 is paid owing to the scarcity at present ; . Painters, 1/6; and Labourers, 1’ 14. 
‘Lhe information given in this table is copyright. Raves of wages in Engiand and Wales are given ob [ 















BP had BE Oa Sisese 
RPE 06s: Sines 7": “ene: See . 1/54 
BB cde BS. cc? ED 
Hamilton ..........A Perthshire ... -.++ +++ 
ievernes pie tasers oo Peterhead see on OAH 
NVETUPIC, o'9:5.< 06:00 0's Renfrewshire . A. 
Kincardineshire ....A2, Rothesay OT 
Kinross-shire........A Roxburghshire . Al 
Lanarkshire, .......-A | sgt Andrews ... +++ 
Mid-Lothian ...0+s+-A |) Seikivkshire ©. .«<: «6 
Monifieth ..........A Stewartry ... 
Moray and Nairn ....B Stirlingshire ...- ae 
Newport... ........A Stornoway ...-++++** 
Peebleshire .....:..A2. | Taypor' sas ce on 07 
POPU ys tins ctindnhasch West Lothian «+--+ 
/6; Plumbers, 1/14 . Plasterers, 1/7, 


nage 1156. 
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iti heir works. in South-street, at 
addition Heel; Partick United Free Church 
¥ Scotland, church at ‘Thornwood-avenue; 
C ration Electricity Department, garage 
oP store’ at Edington-street; Corporation 
Parks Department, bowling’ pavilion and a 
caretakers’ ‘shelter at Smeaton-street. ‘ 
GREENOCK.—ScHOoL.—Plans are_to be 
repared for a £43,000 post primary Catholic 
Tehool at Mantonhill. Mr. George Hart, 
Renfrewshire Education Architect and Sur- 
veyor, Education Offices, Glasgow-road, 
Paisley. 
TON. —Appitions.— The East 
Bey iG. are to proceed with additions 
and alterations to the laundry block at the 
Mental Hospital. Plans by the County Archi- 
tect. : 
iP.—Hovuses.—Plans in hand 
sana bees Mr. John Coutts, architect, 
County ‘Offices, 8, Hunter-street, Paisley. 
INVERNESS.—Hovszs.—The T.C, has de- 
cided to erect 44 hone. off the High-street. 
he Bur, urveyor. 
Plans GAL DY.--Hostit.—The T.C. are to 
roceed with a gg at Gallatown. Plans 
by .the..Burgh ‘Surveyor. 
are I RKINTI LLOCH.—Housss. —The Dean 
of Guild Court has passed plans lg cg 
by the T.C. for 135 houses on the Green 


estate. 
RKSHIRE.—Houses.—The County 
Pee Guild Court has passed the follow- 
ing plans for Messrs. John MacDonald, Lid., 
Burnside, for 30 houses at Brownside-road, 
ide. - 
a ANARKSH I RE.—Plans to be prepared 
by the County Housing Architect, Mr. 
William Brown, Clydesdale-street, Hamil- 
ton, for new shopping centre, ete., at the 
Thorn housing site, Bellshill, and for an 
additional 100 houses and other accommoda- 
tion at Douglas. . 
LESMAHAGOW.—Premises.—Plans are to 
be prepared for new police houses, police 
station and offices, garage, ‘etc., at approxi- 
mately £6,000, the architect being Mr. John 
Stewart, ‘Albert-street,' Motherwell. 
$T, ANDREW’S.—Extensions.—The  8t. 
Andrew’s University has decided to carry 
out a scheme of extensions to the Women 
Students’ Union. ( 
SANDHEAD.—Scuoont.—The Wigtonshire 
C.C. had plans prepared by Mr. Robert G. 
Logan, of Stranraer, for a new £15,000 school. 
STIRLINGSHIRE.—Hovsss.—The €.C. are 
to proceed with 52 houses at’ Fallin and Mill- 
hall, at £52,000. ; 
TILLICOULTRY.—Hatt.—Plans have been 
prepared for a recreation hall for the workers 
employed at Messrs. Samuel Jones and Co.’s 
Devonvale Paper Mills. The new building, 
which “will -have accommodation for 800 
poopie, is-to cost £8,000.. Plans are by Mr. 
A. Bracewell; A:R.I.B.A., Oak Mill: 
TWEEDMOUTH. — Orrices.—The Tweed- 
side Industrial Co-operative Society are to 
erect new offices at their premises in Main- 
street. The architect is Mr. C. Armour, 
Architectural Department, Scottish Co-opera- 
tive Wholesale Society, 119, Paisley-road, 
Glasgow. . Race 
WEST LOTHIAN. —Hovses.—The C.C. 
Housing Committee has decided to build 
34 houses at ay and to rebuild the old 
houses at Broxburn. -The total cost is esti- 
mated at £27,000. 


TENDERS ACCEPTED | 


Banff-—Houses at West Kingswell Park, for 
T.C. :—Mason, *A. Davidson, Banff; joiner. *J. 
Jamieson, ‘Banff; plaster, *G: Packman, Buckie; 
plumber. *H. J. Watson, Banff; slater, *J. Laird 
& Son, Banff; painter, *A. O. Chalmers, Banff. 

velhall.—Alterations and extensions to the 
Catholic school, for Lanarkshire C.C. John Stewart. 
» architect, Albert-st., Motherwell-Wishaw :—Excava- 
tion, brick and mason, *R. Paterson & Son, Ltd., 
Airdrie, £10,451 12s, 4d.; joinery, carpentry and 
ronmongery, *W. Bain.&...Co.,. Ltd., Coatbridge, 
inn 16s. 9d.; glazing and allied works, *R. F. 
illigan, Glasgow, £181 18s.; \steel windows and 
easements, etc., ‘Frederick Braby & Co. Lid., 
asgow, £1,617 8s. 10d.; slater work, roughcasting 
boy cement works, *W. Black, Motherwell-Wishaw, 

080 10s, 2d. ; opitimber work and sanitary engi- 
Ce éte., acCulloch “& Giffen, Glasgow, 
i 491; plaster work and lathing,: etc., *G. Bryson 
Scottish otherwell, £1,388 3s. 6d.; asphalt, *The 

Speedwell Asphalting Co., Ltd., Glasgow, 
~ 8d, 7 at Tailings, . gates and hry 
£872 8. 9a. ain & Co., Ltd., Coatbridge, 


Clydebank.—Gas showrooms and other offices’ in 
pumbarton-td. Thomas Somers,. architect, Office of 
“Works, Glasgow :—Excavation, brick and 
ey 6 gq deerston & -Co., Ltd.,.. Scotstoun, 


—Insurance. buildings: at “George-st.’ 
Gnd Bt. “Andrews-sq. for the. Caledonian, Insurance’ 
© <td, “Teslie Graham ‘thomson, ‘architect, 7, 


‘THE BUILDER 


‘Ainsley-pl., Edinburgh. . David Reid & Gibson, 
quantity surveyors,..4,\Melville-st.. Queensferry-rd., 
Edinburgh :—Demolition, excavation, brick . and 


building; “*W: Arnott,’ McLeod & Co., Ltd:; steel 


construction, *Redpath,. Brown & Co,, Ltd.; .plum- 
work and sanitary engineering, etc., *W. Nicol 
& Som, Ltd.; electrical fittings and installation, 
eto., *W,..A. Smith & Co.; heating engineering and 
installation, etc., *Ashwell..& Nesbit, Ltd., Glae- 
gow. (Remainder of Edinburgh.) 
Glasgow.—Block of shops, for the L.M. and S. 
Rly., at the junction of Argyle-st,. and Oswald- 
st. :—Excavator, brick and mason, *John Green 
& ., Ltd., Glasgow; carpenter and joiner. 
*Lawson. & Co. (Goyan),. Ltd... Glasgow; structural 
steelwork, *P. & W. MacLellan, Ltd., Glasgow. 
Glasgow.—Public community centre at Knihts- 
wood, for Corporation. Thomas Somers, architect, 
re) of Public ‘Works, Glasgow :—Excavation, 


‘brick and mason, *Brown, Fraser & Co., Ltd., Glas- 


gow, £51,534 11s,.lld.; joinery, carpentry and iron- 
mongery, *W. Anderson, Port Dundas, £13,410 
38s. lid.; slater work and roughcasting, etc., *S. 
Holmes, Ltd., Rutherglen, £243; plumber work 


and- sanitary engineering, etc., *J: Paterson 


(Plumbers), Ltd., Glasgow, £4,000 1s. 3d.: heating 
engineering and installation, etc., *D. Smith & Co., 
Ltd., Glasgow, £6,646 14s. 2d.; electrical fittings 
and instalation, etc., *Small & MacDonald, Litd., 
Glasgow, £3,382 6s. 8d.;:plaster work and lathing, 
etc., *Donald Livingston & Son, Bridgeton, £2,092 
5s. 7d.; gas fixtures and installation, etc., *J. 
Paterson & Co. (Plumbers), Ltd., Tollcross, £423 
5s. .; tile, terrazzo and allied works, etc., 
*Toffolo, Jackson & Co., Glasgow, £4,457 13s. 10d.; 
‘steel windows and casements, etc., *The Crittal! 
Manufacturing Co., Lid., Glasgow, £1.923 19s. 104d. 
Glasgow.—Reconstruction of Lyceum Theatre, 
Govan. Charles MacNair & Elder, architects, 274, 
St. Vincent-st., Glasgow. Gladstone, Brown & Co., 
quantity surveyors, 102, Bath-st.. Glasgow :—Ex- 
cavation, brick and mason, *R. Loudon & Sons, 
Ltd., Pollockshaws; steel construction, *Redpath, 
Brown & Co., Ltd., Glasgow. x 
Gartosh.—76 houses at_ The Mount Helen housing 
site, for Lanarkshire C.C. Wiliam Brown, Lanark- 
shire County ‘Housing Architect, | Clydesdale-st., 
Hamilton :—Excavation. brick and mason, *E. Mor- 
gan & Co., Lid.; Hamilton; joinery, carpentry_and 
ironmongery works, etc., *J. Caldwell, Jun., Bail- 
lieston; plumber work and sanitary engineering, 


etc., *T. Porter & Son (Glasgow), Lid., Glasgow; - 


‘slater work and ‘roughcasting, etc., *J. Wallace 
& Son, Ltd., Chryston; plaster work and lathing, 
etc., *Matthew Thom & Co., Lid,, Airdrie; iron 
railings, gates and allied works, *W. Prentice & 
Co:,. Larkhall; painter, glazing and allied: works, 
etc., *T. Haslhie & Son, Glasgow; electrical fittings 
and installation, etc.,,*A. & C, Edleman, Litd., 
Glasgow. 
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Johnstone.—Reconstruction and addition to. 
old Parish Church, forthe Church of Boolean’: sf 
Jeffrey Waddell. & Young, architects, Bath-st. 
Offices, Glasgow :—Excavat: brick and mason, 
P. Jeffrey & Co.; plaster lathing, *G. Thom- 


“son & Sons, Ltd.; joinery, carpentry and .ron- 
Mongery works, etc., *James Williamson; glazing 


and allied works, *Robert MacFarlane & Co.; slater 
"work and roughcasting, etc., *John Robertson & 
Sons, Ltd.; electrical fittings and installation, ete a: 
James Sweeney & Sons; plumber work and’ sani. 
‘tary engineering, etc., *S. L. Boyes; painter, *J- 
Allison, Glasgow. (Remainder of Johnstone.) 
Paisley.—Reservoir at Camphill, for 1.C.:— 
-*Casey & Darragh, Stirling. (Cost, £300,000.) 
Rankine Stone.—40 houses. Charles Grant, archi- 
tect and age ace surveyor, Wellington-sq., Ayr :— 
ramet oi bric —_ mason, *T, MeWhirter & 
sons; joinery, carpentry and ironmongery, *J. 
McChesney & Sons, Coylton; glazing and alliod 
works, etc., *A. Wright, Lid ; painter work and 
decoration, etc., *N. & M. Paton; plumber work 
and. sanitary engineering, etc., *W. Auld & Sons; 
plaster work and lathing, etc., *Brown & Co., New- 
mains; slater work and roughcasting, gtc., *A. 
Ballantyne, Ltd.; electrical fittings and installa 
tion, *Alexander 8. Addison, Glasgow; iron ‘gates, 
railings and allied works, *J. Nairn, Ltd., Kil- 
winning; steel windows and casements, | etc., 
of bey & Williams, Ltd., Chester. (Remainder 
yr) : 
Scotland (H.M.0.W.)—Glasgow, Finnieston em- 
ployment exchange, Minerva-st., domestic enginee>- 
ing (heating and ‘hot-water supply):—J. Boyd & 
Sons, Ltd.. Macdowall-st., Paisley,; Edinburgh, 
National Library of Scotland, George IV. ‘Bri 
foundations, piling, etc.:—Jackson' Brown & be 
Bath-st., ones. C2; Glasgow ap roe house, 
Pitt-st—wood block flooring, *A. M. asdongall & 
pact Tag mas> yg Re, C.2. hap pe aute- 
‘ ne exchange and garage at High-st.— 
erection, ipencen Logan, Muir-of-Ord pice 


TRADE NEWS 


Municipal Halls, Wolverhampton. 

_ The Helical Bar and Engineering Co., Lid., 
inform us that they. were among the sub- 
contractors for the Municipal Halls, Wolver- 
hampton, illustrated in our last issue. 


Manchester Town Hall Extension. 

Messrs. Edward Wood‘and Co., Ltd., con- 
structional engineers, Ocean Ironworks, Man- 
chester, 17, inform us that they supplied the 
steelwork for Manchester Town Hall Exten- 
sion, illustrated in our issue of May 27, 


‘An Annual Inspection Report. 

' The Utilisation Officer, Forest Research In- 
stitute, New Forest P.O. (Dehra Dun), U.P., 
India, has sent to Messrs. the Patent Im- 
permeable Millboard Co., Ltd., Millboard 
Works, Sunbury-on-Thames, an inspection 
‘report on ‘‘ Sundeala”’ boards. N. 503, 594 
and 495, laid down in 1925. The report states 
that : ‘‘ These boards even now do not seem 
to be relished very much by the white ants. 
For boards of this nature to remain practically 
sound for over 12 years under the severe 
‘conditions experienced in our test yard is a 
very fine achievement. . . .’” 


Visit to New Workshop. 

Messrs. Ruston and Hornsby, engineers, 
Lincoln, recently conducted a party on a tour 
of their works at Lincoln. One of the depart- 
ments visited was the new shop which has 
just been completed for the production of 
the Ruston and Hornsby range of small 
vertical oil engines of from B.H.P. to 
30 B.H.P. The shop is equipped throughout. 
with up-to-date machinery, and provision is 
made for machining and the erection and 
testing of engines within the range under one 
roof. ' 

Also visited was the foundry, which was 
extended some months ago and now includes 
a mechanised bay for the production of small 
castings. New equipment has also been in- 
stalled in other sections of the foundry -ané 
includes a modern sand recovery plant. 


A New Catalogue. . yaxe 

Messrs. Nicholls and Clarke, Ltd., mer- 
chants and manufacturers, 6, 7 and 8, High- 
street, Shoreditch, E.1, have issued their new 
catalogue No, 35.’ More comprehensive than 
its predecessors, the catalogue ‘contains 
many coloured illustrations ‘and in every de- 
partment designs have been’ brought up to 
date. Due regard has been paid to the intro- 
duction of new ideas and modern designs, and 
the coloured pages convey an excellent idea 
of the-beauty of modern fireplaces: and’ other 
equipment. <a ; 
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‘The firm’s new showrooms. are -now- in 
course of erection: i agp to the existing 
premises, and when are completed the 
present showrooms will be altered and 
extended by communication to the new build- 
ing, the whole comprising: three times the 
existing floor space. 


Handbooks for Builders and Architects. 

Associated Building Products (Leicester), 
Ltd., Terminal House, Grosvenor-gardens, 
London, 8.W.1, have just issued two interest- 
ing and useful booklets entitled ‘‘ Handbook 
for the Architect ’’ and ‘‘ Handbook for the 
Builder.’’ These booklets each contain more 
than 23 pages of technical information con- 
cerning Aquex Powder and Liquid Cement 
Waterproofer. -The information given in the 
booklets deals in detail with practical water- 
proofing problems under the following head- 
ings : Waterproofing of concrete ; classification 
of cement waterproofers; ‘‘ dusting-up”’ of 
floors and protection against acids, alkalies 
and oils; finishing rough concrete, dampness 
in. walls; renderings, stucco, . etc., bonding 
renderings to old concrete, bonding concrete, 
including floors and sliding shutters for con- 
crete - faces. 


Reinforced Concrete Contracts. 

The ‘Trussed Concrete Steel Co., Lid., 
inform us that they have been appointed 
reinforced concrete engineers for the following 
new buildi works :—Southampton :- The 
Itchen Seco School: Truscon Floors are 
being used. Architect, Mr. 8S: G. Stanton, 
W.Inst.C.E., Borough Engineer; general 
contractors,. Messrs. A. E. Jukes and Son, 
Southampton.—Cardiff: Offices. and ware- 
house in reinforced concrete’ at Hills-terrace. 
Truscon Floors are being used.’ Architect, 
Mr. G. H. Griffiths, L.R.I.B.A., Cardiff.— 
Croydon: Extensions in reinforced concrete 
for. Messrs. Creed and Co., Ltd. Architect, 
Mr. H. Mackintosh, F.R.I.B.A., E. Croydon; 

eneral contractors, Grace and Marsh, Ltd., 

addon.—Ebbw Vale: New Arts and Crafts 
Rooms for Monmouthshire Education Com- 
mittee. Architect, Mr. C. L. Jones, 
L.R.I.B.A., Newport; general contractor, 
Rees Edwards, Tredegar. 

Trussed Concrete Steel Co., Lid., are also 
constructing the following r.c. work.— 
Birkenhead : Reinforced concrete warehouse 
for Woodsons, Stores, Ltd. Architects, 
Morter and Dobie, A./F.R.I.B.A., Liverpool ; 

neral contractors, Lioyd and Cross, Ltd., 

irkenhead. —— Liverpool : Confectionery 
bakery at Lockerby-road for the Liverpool 
Co-operative Society, Lid. Architects, Orm- 
rod and Banister, A./A.R.LB.A., Liverpool. 
Construction by the Society’s own building 
department. Also extension of —, 
premises at Huyton.—Newport (Mon.): St. 
Julian’s Secondary Schools. Borough Archi- 
tect, C. F. Ward, F.R.I.B.A., Town Hall. 


ELECTRICAL CONTRACTING 


| WAGES 

‘In accordance with the agreement made 
between the Electrical Trades Union and the 
National Federated Electrical Association in 
August, 1935, the parties declare the rates 
which shall. operate thereunder to be as 
follows :—Grade ‘‘ A,”’ 1s. Sia. per hour (this 
rate includes travelling wance); Grade 
‘* By’ 1s. 73d; per hour; Grade ‘‘ C,’’ 1s. 64d. 
per bour; Grade “‘.D,’’ 1s. 54d. per hour. 

These rates are the same as have operated 
since the second pay-day in gem va’ 1938, 
and remain current up to and including the 
first pay-day in June, 1939, for the pay period 
pacseh af by that pay-day. Grade “‘ A,”’ until 
further’ ndtice,; is subject to an addition of 
5 per cerit.,. making a total of 1s, 103d. per 
hour. ‘With re to Grade ‘‘ B,”’ rate 
in'the Mersey area within a radius of 10 miles 
of the Liverpool landing stage and also in- 
cluding the towns of Runcorn, Widnes and St. 
Helens, until further notice, is subject to an 
addition of 1d. per hour in lieu of travelling 


time, a total of 1s. 83d. per hour. 
With to. Grade .‘‘ D,’’. the rate for 


Belfast, until further notice, is subject to an 
addition of 3 per cent. 


THE BUILDER 


TENDERS 


The Editor welcomes authentic information 
for this feature from architects, surveyors or 
contractors. Items should reach 4, Catherine- 
street, Aldwych, W.C.2, not later than 
Wednesday morning. 


* Denotes accepted. 
t Denotes Provisionally accepted. 
~ Denotes recommended for acceptance. 
; Denotes accepted subject to modification. 
Denotes accepted by H.M. Government de- 
partments. 


Aspuil.—Alterations and additions to New Springs 
Council school, for E.C. - Stephen Wilkinson, 
(F.), County Architect, Preston:—*W.-J. Bicker- 
staff & Sons, Seven Stars Bridge, Wigan, £875. 


Bath.—Houses, for T.C.: 16 flats and 68 houses, 
Roundhill estate, and 72 flats and 408 houses,. White- 
oe snes utler Bros. (Birmingham), Ltd., 


Binfield (Berks).—Renovations and extensions to 
East Lodge, Binfield Manor. Emerson & Tutte, 
architects, 11, Garrick-st.,.W.0.2:—*Jones & Sons, 
Maidenhead. 


Bingley.—Extensions to Hospital. Eric Morley 
(F.), architect, 269, Swan Arcade, Bradford :— 
Builders, *Michae] Booth & Sons; Joinery, *J. Dibb, 
Shipley; Plumbing, *J. Harrison, . Keighley; 
Plastering, *H. & A. Billington; Slater, *G. Wilkin- 
son, Odsal. (Remainder of Bradford), £25,000. 


Birmingham.—Works for E.C.:—Fencing at 
Hatchford Brook council school, Sheldon, *Wyck- 
ham, Blackwell, Ltd:., £543; fencing at Rubery 
school and Kingsland-rd. council ool, *F. W. 
Rudder, £148 10s. and £38 6s.;. fencing at Cockshut 
Hill council school, *Wm. Sharp, £149 10s.; sani- 
tary fittings at Stanville-rd. council school, *S.G.B, 
D » iid., ; catetaker’s house at Whit- 
tangton Oval, Yardley, *Merrick & Ellis, Mill-walk, 
Birmingham, £780; boundary fencing at Billesley 
ony school site, *Wyckham, Blackwell, Ltd., 


Bishop Auckland.—Factory, St. Helens Trading 
Estate, for Bond & Co., of Darlington :—tWalton 
Bros., Croft-st., Crook. 


Blackpoo!l.—_Works for C.B.:—Supply and: instal- 
lation of electrical apparatus for the parking place 
in course of construction in Talbot-rd., *R. Darby- 
shire, Ltd., Blackpool; acunly and delivery of sani- 
tary fittings for the parking place in course of 
construction in_ Talbot-rd., *Geo. W. Forbes, Ltd., 
Blackpool. 


Bury.—Mess and drying rooms at Crowther-st., 
for T.C. B.E., Bank-st.:— 
*W. & F. Riley, Ltd., Littlewood-av., Bury. 


Cardiff.—Premises, - Bute-st., for Building Com- 
mittee of Cardiff Central Boys’ Club and Hostel. 
Ivor Jones & John Bishop (AA.), architects, 6-7, St. 
a gs :—*Knox & Wells (1935), Ltd., Bangor-st., 

‘ardiff. 
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Chesterfield.—Extensions to . Ho} 
welfare hall, for. Miners’ Welfare Gee minery 
—" Wharmby, 29, Church-In., North Wise 


Chichester.—Rebuilding 57, Geor : 
erection of new buildings at rear, for Mle wet 
Ltd. H. Osborn, F.F.AS., architect, 45 qos 
A. H. Barrell, P.AS.J., Worthing, ' quanti’ 
veyor :—*Jones & Sons, Maidenhead. Y sur. 


Consett.—Sewerage scheme, for UDC 
eat Pg nous, net ja 3, St. Nicholas’ bldgs: 
ewcastle-on-Tyne:—*W. Birch ye 
(Cost, £124,700.) & Sons, “York 


-Denton.—20 bungalows on Tame- ‘ 
site, for U.D.C. Jno. B. Cooke, Ming yim 
C.E., E. and 8.:—*D. Turner & ‘Son, Ashton 


Denton. 


Denton.—68 houses, for U.D.C. Jno, B Cooke 

M.Insi.M. and C-E., E, and S.:—*Moston Brick 4 
uilding 0., +, Kenyon-In., 

chester, 10. a 


—— for municipal buildings, fo, 


“*Redpath Brown & Co. Ltd. 
Manchester 


Devizes.—Houses, for R.D.C. :— 
All Cannings (three)— 


*E. J. G. Morgan, Trowbridge ... £1,350 9 9 
Bishops Cannings (four)— 
*Wallis & Co., Wootton Bassett 1,994 0 9 
Bromham (six)— 
*W. G. Wiltshire, Melksham ...... 2,826 2 9 
ne pee hag 
iG: Aes MEO hates cicans si gcbersksicce 2,566 
Ronde (foun 4 
ea Ate MRORIODD. . occraccscesdircs.ciocte, 1,565 
Send - 
3 Ga Wiltalitre: as 1,760 
Stert (two)— iy 
Wallis O06. si6iits ai 974 0 0 
Urechfont (six)— 
PBs Oe Ais: MOT BON -ckiidecsciglccts 2,609 6 0 
Diss.—22 houses in Stanley-rd., for U.D.C.:— 
*P. J. Gaze & Son, Lowestoft ............ £8,526 


morgen < tance un Ardd Fawr site, for 
U.D.C.:—F. Tyldesley, Llandudno, 30 houses, 
£14,288; 14 houses, £6.714; Arthur Jones, £13,700, 
£6,850; J. Evans & Son, 13,836, £6,622; *Harold 
Pye, Cerrigydrudion, £13,190; Evans Bros., £6,554; 
J. G. Vaughan & Son, Oswestry, £14,564, £6,713; 
Herbert Hughes, Acrefair, £13,402, £6,612, (Rest of 
Dolgelley.) 


Doncaster.—Bazaar emporium in Baxtergate for 
building recently destroyed by fire, for F. W. 
Woolworth, Ltd. Plans by own Architects’ _ 
ment :—*Building Department, F. W. Woolwortb & 
Co., New Bond-st., London, W.1, £100,000. 


Dungannon.—Cotiages, for R.D.C.:— 
*D. M‘Conville, Portadown— 


26 in South Tyrone ............ccceseeeeses £7,971 
DR Bik: MOY. ioc kadhcsciss amici 4, 

3 In - NOWMIUS ; 20... ccs0cd0sicsecscostnaney 10,2% 
34 in KallyMan 0.0ii.3..c: casa 10,014 


31 in Coalisland and Dungannon... 9,732 
*Moore Bros., Belfast— 
58 at Moygashel and Mullaghanagh 19,04 


Dunstable.—Fire station, mortuary, ete:, for 1. 
W. F. Wilkins, Borough Architect :— 


Haymills (Contractors), Ltd., 

BBM - os. nics donnvckshe0dese dessiastatives 5,193 0 0 
Harvey & Co., Harpenden ......... 4,341 0 0 
A: Carter, Luton .ci.0c...ccc.ccsceccts 4,249 0 0 
T. Day & Son, Luton .................. 4,174 0 0 
F. Chandler, Luton. ................0.0+ 3,790 10 0 
D. Lockhart, Ltd., Berkhamsted 3,785 0 0 
W. Summerfield & Son, Duns- 

EPO erred tee ERR) FF PEC Be 3.715 14 2 
W. & W. E. Parry, Dunstable ... 3.66511 9 
*Robinson & White, Dunstable ... 3,532 0 9 


Ely.—20 bungalows, Brays-In., for U.D.C. Af. 
King, architect and surveyor :— 





. Per pair. 

R. J. Sindall & Son, Ely ............ £556 23 

P. W. Morris, Harrow Weald 529. 0 : 

§. 8. Ambrose & Son, Ely ......... 512 0 4 
Tucker & Son, Ely .........ssescseee 496 0 

*Universal Construction Co., Ltd., 6 
PREY cipccbiiseedsleocdsncdhs csbbanese be 484 0 


Epping.—Houses, for R.D.C. :—Nazeing, 18 mo 
—H. J. Ewers, Hoddesdon, £6,005; me Li 
houses—*R. Oholes & Co., North Weald, Rovden, 
oo Parndon, two houses—*H. J. Hitch. Royo 
785. : 


Essex.—Work, for County B.C. :—Enlargemett 
Epping junior school—*Pavitt Bros., Aveley, Hae 
Buckhurst Hill combined’ treatment centre— . ! 
Scrivener, Brentwood, £3150; two, aymees _ 
Chingford senior school—*A. E. Wright, 1» 


'y £5, 


" Jes-rd., fot 
Exeter.—Library block, Prince of Walesit 
Senate of University College of South Wes 3 
England. E. Vincent Harris, A.R.A., archilede 
Clifford-st., W.1. F. J. Clevely & Partners, 2 sf. 
47,- Gordon-sq.. W.C.1, quantity surveyors? 
Sleeman, New North-rd., Exeter. 
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IF e.—Rebuilding and extension of “ Odd- 
fellows’ Arms” public-house, Radnor-rd., for 
George Beer & Rigden, Ltd., Faversham. J. 
Thomson, staff architect, The Brewery :—*G. Jenner 
4 son, Ltd., Broadmead-rd., Folkestone, 


“Hartlepool.—Additions to Hartlepools Hospital, 
fol Management Committee. W. & T. R. Milburn, 
architects, 17, Faweett-st., Sunderland:—*W. Pear- 
“son & Son, Stranton, West Hartlepool. 


High Wycombe.—Administration and cubicle 
blocks. at Booker isolation hospital, for Wycombe 
and District Joint Hospital Board. Thurlow & 
Lucas, architects, High Wycombe. Quantities by 
B. R. Babbs & Sons, 40, St. James’-pl., London, 





Wil s— 

* BWR HOPKINS .....-0s0-c-ssenssvercarsseccossness £22,100 
=: C: Dean ..... . 21,400 
Walter Varney ... . 21,000 

enry Taylor (Epsom), Ltd 20,890 
UM. J. Gleeson; Ltd. ......ccoccrrsesccessers 20,877 
DSM. Estates, Ltd. ......sccssccersecees 20,766 
Webster & Cannon, Ltd. ..............+ 20,518 
White Bros. ......-.csrccsssssssrcrseserersesonee 20,493 
H. J. & A. Wright, Ltd. ..........ce0000 20.447 
Fi Ti Lovell & SONG ..ccccrccsccececscccorseses 20,422 
Fleet & Roberts, Ltd. ......... Soins caieusines 20,390 
Jones & re Sates Wosia huis esapeRlbusdavterted> ae 
G Blgtos & Som n.c.ccccicsecsscscoccessessecsee F 
G. H Gibson & Sons, Ltd. .........,.0008 19,997 
ECR: WO ioc ss voctsscctcs aactsvpisicase 19,890 


*W. A. James & Sons, Maidenhead ... 19,790 


Hinckley.—Savings bank, 23, The Borough, - for 
Trustees Savings Bank Committee. Heaton & 
Walker, architects, The Borough:—*Bowles & Son, 
8, Gladstone-st., Leicester. 


Hull.—242 houses on Bilton Grange estate, for 
1T.C. :—*Solid Cedar Homes,’ £83,745. 


Hull.—2 blocks of flats in William-st., for T.C. -— 
*Robinson & Sawdon, Hull, £43,993. 


ueen-st. housing 


Kidderminster.—46 houses on 
alsall, £15,465. 


estate, for T.C.:—*B. Denning, 


Leeds.—Works, for Corporation :—524 houses and 
cottage flats at Halton Moor estate—Builders—*N. B. 
Bell & Co., Ltd.: slaters—*Manchester Slate Co., 
Ltd.; painting—*Pickles, Ayland & Co.,  Litd.; 
plastering—*Pollock & Sons (London), Ltd. Electric 
jnstallation at Meanwood Park Colony extensions— 
*Blectrical Installations, Ltd., £8,250 7s.; erection 
of ‘covered shed at Dock-street cleansing depot— 
*Octavus Atkinson, Lid., £1,194 2s.; heating instal- 
fation at the new public library at Crossgates— 
“Rosser & Russell, Lid., £4,128 10s.; construction 
of hollow block floors and roof at pathological block 
at St. James’ Hospital—*Concrete, Ltd., £886. 


Lichfield—8 A.4 houses on Boney Hay_housing 
estate, Chase-terr.. and 8 type A.3 in Main-st., 
Whittington, for R.D.C. J. G. Rimand, E. and 
$.:—T. Dorsett, Ash Tree-rd., Pelsall, £3,064 and 
£2,580 respectively. 


Liverpool—_Fever ward at City Hospital, 
Fazackerley, Walton, for T.C. Plans_ by nd 
Steward and Surveyor:—*Bragg & Collins, 11, 
Fazackerley-rd., Walton, Liverpool. 


Liandilo.—Council offices in Crescent-rd., for 
R.D.C.:—*J. Morris & Sons, Llandilo, £2,797. 


_Llandilo.—14 houses at Cwmllynfell, for R.D.C. :— 
*D. L, Jones & M. Evans, Penygroes, £6,737. 


GLondon (Air Ministry).—Farnborough, artificers’ 
works, Henry T. Hill & Son. Ltd., Cove, Farn- 
gh; Gosport, building work, John Hunt, Ltd., 
Gosport: Silloth, various buildings and external ser- 
viees, Richard Costain, Lid., London, W.C.1; Car- 
lisle, internal wiring, David Thompson & Sons, 
Lid, Carlisle: Hartlebury, internal wiring, Shrop- 
, Worcestershire and_ Staffordshire Electric 
ower Co., Halesowen, Birmingham; Chigwell, 
rics heating. Fretwell Heating .; Litd., 
lon, E.15; Linton-on-Ouse and Leconfield, under- 
nd cable schemes, Liverpool Electric Cable Co., 
Lid., Bootle, Liverpool; Hartlebury, district heat- 
ang, Brightside Foundry & Engineering Co., Ltd., 
Birming am, 3; Amble, concrete slipway, Chris- 
tiani & Nielsen, Ltd., London, 8.W.1; South Farn- 
h, extension to school of photography, Sher- 

tos., Farnham. 


aa oat Sate wesk ended J ~ 5 — 
= int garage and temporary office— 
tion—A. E. Symes, Ltd., Albert Works, Car- 
“penters-rd., Stratford, E.16. Guildford Telephone 
; nge—steel casements—Doodson & Bain, £ 
Gunns. .Works, Manchester, 11. Letchworth 
1L.—heating system—Norman Turner Engineering 
bi ed Victoria-st., 8.W.1. Address plate cabinets 
miners’ Safe Co., 12-13, Newgate-st.. E.C.1. Trays 

, Ltd., 207-13, Oxford-st., W.1. 

Sauge railway, Royal Ordnance Factory, Bishopton 
Fs opted of drainage, sewage disposal plant, reser- 
anther Wee es Wimpey & Co., Lid., Hammer- 
wr or Ws. lephone exchange, Andover—erection 
~W. Oliver & Sons,. Flax Mead, Flaxfield, 

‘ ke. Telephone Exchange, Roydon—erec- 
“ei Fore 8. Foster & Sons, rt’s-la., Lough- 
beri eee. Fup House, Royal Ordnance 
ens’; on of pumping equipment, 
ie tank pad pipework—Sulzer eo (London), 









-8q.. W.C.1. Telephone Exchange, — 


‘Oekny etidge—erection—B. C. Lester, Ltd., Can- 
10ck-rd., Stafford, Royal Ordnance Factory, Black- 
burn—erection of boilers, combustion equipment, 
Bea “ele, d Mon, Tid Cnt Pound. 
: € ners e Co., 

» 1215, Newgate-st.,, London, E.C.1; .Waddells 


_ THE BUILDER 


(Stratford Steel Equipment), Ltd., Hall-rd., Strat- 
ford, E.15, Insect cabinets—G. Betjemann & Sons, 
Ltd., 33-44, Pentonville-rd., N.1. Plan presses— 
H.B.D. Co., Ltd., Clifford-rd.. Walthamstow, N.17. 
Hire of lorries—G. Bailey _& Sons, Ltd., 33, Gt. 
Ormond-st., W.C.1. Head Post Office, Grimsby— 
Installation of heating and hot-water service— 
F. G. Skerritt, Ltd., %, Bbury-rd., Nottingham. 
Temperate House, Kew Gardens, Surrey—reconstruc- 
tion of roof—Soole & Son, Lid., Dunstable Works, 
Richmond. Committee tables—Papworth Industries, 
Papworth Everard. Cambridge. Bushy Park, 

awthorn Lodge,” alterations and decorations— 
F. D. Hidden & Co., Ltd., 103, Boston Manor-rd., 
Brentford, N.P.L., Teddington—alterations to the 
rolling mill—Higgs & Hill, Ltd., 14, Godliman-st., 
EC.4. Stowmarket Post Office—installation of 
heating and hot-water services—William Freer, Ltd., 
104, St. George-st., Norwich. Chorley & Bridgend 
Royal Ordnance Factories — four platen printing 
machines—Harrild & Sons, Ltd., Norwich-st., Fetter- 
la., E.C.4, Easingwold Anti-gas School, Yorks— 
—resurfacing roads—W. & J. Glossop, Ltd., Osbald- 
hele : onriaeies Now french rm Office—altera- 
ions and adaptations—John Wainwright (Leigh), 
Ltd.,- Selbourne-st., Leigh. ee 


{London (War Office).—Feltham, R.A.S.C. Depot, 
guard house block and married soldiers’ quarters, 
Thomas & Edge, Ltd., London, 8.E.; Manorbier, 
hutting, 8. G. Thomas & Son. Pembroke ; Aldershot, 
periodical services, Fields, Ltd., Reading; Alder- 
shot, heating and ventilation, Carrier Ross Eng. 
Co., Lid., London, §.W.; Lichfield, artificers’ werk, 
W. H. James & Son, Sutton Coldfield. 


Meriden.—3 pairs of semi-detached dwelling- 
houses, for R.D.C. H. Pickering, E. & S.:— 
Lea Marston— 


*T. Wootton, Chester-rd., Coleshill ....... £2,680 
Nether Whitacre— 
*H. Bartlett & Sons, Meriden ............ 2,410 


Narberth.—Manse_ at  Coxhill, Narberth, for 
Bethesda Baptist Church. Mr. Morris Young, 
architect, Delfryn, Narberth:—*T. Stanley Davies, 
St. James’-st., Narberth, £1,100 15s. 


Newcastle-on-Tyne.—Factory, Benfield-rd., for S. 
Quin & Son, Ltd., 69a, Westgate-rd. C. S. Erring- 
ton, architect, 46, Grainger-st.:—*Wm. Hall, Ltd., 
Derwentwater-rd., Gateshead-on-Tyne, £14,000. 


Newcastle-on-Tyne.—Extensions and improvements 
to Post Office-cchambs. restaurant, for Higgin- 
bottom, of Newcastle. C. §. Errington, architect, 
46, Grainger-st. :—*Haddon & Hillman, Huddlestone- 
st., Newcastle, £3,000. 


Newcastle-on-Tyne.—Interior and exterior painting 
and decorating at Jesmond Dene House, for City 
Council:—*M. Alexander & Sons, Newcastle, £377. 


Newcastle-on-Tyne.—Workshop in Huddlestone-rd., 
for Universal Joinery Works. A. Q. Muras, archi- 
tect, 21, Ridley-pl., Newcastle-on-Tyne:—*Hadden & 
Hillman, Huddlestone-rd., Newcastle-on-Tyne. 


Newcastie-on-Tyne.—Hangar at Woolsington Air- 
port, for City Council:—*Wright, Anderson & Co., 
Ltd., Gateshead, £3,900. 


Newcastle-on-Tyne,—Children’s rooms at Victoria, 
Stephenson and Lady Stephenson libraries, for City 


Council. R. G. Roberts, City Architect, 18, Cloth 
oe mile Curry & Sons, Meldon-st., Newcastle, 














Having secured . 
| the Contract— 


What about the 
Steel Scaffolding! 


TUBULAR 







SCAFFOLDING 









For the lowest Prices 
apply to the Oldest 
. Firm in The Scaffolding 
Trade. 


STEPHENS & CARTER LTD. 


The British Steel Scaffolding Co. 


Paddington Green, London, W.2. 
Telephone No. PADDINGTON 7661 (6 lines). 










Newcastile-on-Tyne,—14 houses in. flats in Oving- 
ton-gr., and house in flats in Two Ba} Lonnen:— 
ga & Wilson, Fowberry-cres., Newcastle-on- 

yne. 


Newcastle-on-Tyne.—18 houses in flats in Babing- 
ton-dr. F. M. Dryden, architect, -Market-st.:— 
*R. A. Gofton & Sons, Monkseaton. 


Newoastle-on-Tyne.—Nursery school in Allendale- 
rd., for Miss L. Steele. Oliver & Leeson, architects, 
14, Fe ni :—*F. J. Hepple, Dunn-st., Newcastle- 
on-Tyne. 


Newcastle (Staffs).—Works for T.C.:—Overhead 
wiring and services for electricity supply to 169 
council houses, Lower Millhouses-In., *E. Holloway, 
55, Livenpool-rd., Newcastie, £352; 8 temporary 
sh in Hassell-st. and Bridge-st., “Turner & 
Richards, Lower-st., Newcastle, £730; painting 
work at police headquarters, Wolstanton police 
station and chief constable’s house, *P. J. Penson, 
Shelton New-rd.; Hartshill, Stoke-on-Trent, £148 14s. 


Northampton.—_New buildings to include. an 
arcade, showrooms, workfooms, restaurant, etc., in 
Abington-st., and The Riding, for Northamp- 
ton Co-operative Society, Lid., 64,” Abington-st. 
L. G. Ekins (F.), arehitect, Co-operative Whole- 
sale Society, Ltd., 99, Leman-st., ndon, E.1.:— 
*Building Dept., Northampton Co-operative Society, 
Ltd., Abington-st., Northampton. 


North Cotswold.—16 houses at Bourton-on-the- 
Water and four at Paxford, for R.DC. J. E. Bus- 
field, - architect and surveyor, Council Offices, 
Moreton-in-Marsh :— 

16 houses— : 

€. Locke & Sons, Bidford-on-Avon ...... £6,656 

*Western Estates, Ltd., Cheltenham ... 6,540 


4 houses— 
*C, Locke & Sons, Bidford-on-Avon ...... * 1.540 


Nuneaton.—42_ houses in Tryan-rd., Vernon’s-In., 
estate, for T.C.:— 
*T. Barker & Son, Loughborough ... £15,740 


Oundle and Thrapston.—Houses, for R.D.C.  F. J. 
Short, surveyor :— 
58 houses, Ringstead— 
B. B. Macer & Son, Old 


RR oii catias coascnntigeeatsageecnee £19,625 15 0 
W. J. Barber, Peterborough ... 18,100 0 0 
W. M. Freeman & Son, Thraps- 

WOR oo ctekguctatand po snkeipecepecsdobetal’ 17,700 0.90 
W. Thompson & Son, Irthling- 

RPO DTN sscndssecesspbies sateeserceneeees 1 6,990 0 0 
Sturgess & Co., Kettering ......... 16,813 8.6 . 
Craven (Builders), Ltd., Leicester 15,864 0 0 
G. Campion (Peterborough), 

Lid., Peterborough ....... fo Sgities 15,760 0 0 
A. J. Potter & Son, Stanwick ... 15.020 0:0 

tLoakes & Pettit, Ltd., Thrapston 14,952 0 0 


12 houses, Glapthorn— 
Jellings Builders, Ltd., Peter- 

















borough .. 5,411 15. 0 
W. Boddington, Rushden ......... §,016 0 0 
W. Ferrar & Son, Peterborough 4,99 0 0 
«. F. Gibson & Son, Weldon ... 4,644 0 0 
W. Freeman & Son, Thrapston... . 4,420 0 96 
G. Campion (Peterborough), 

Ltd., Peterborough  ........-..++ 4205 0 0. 
Craven (Builders), Ltd., Leicester 4,126 0 0 
+E. B. Macer & Son, Old Flettom 4.04715 6 
Loakes & Pettit, Ltd., Thrapston 4,014 0 6 

14 houses, King’s Cliffe— ; 
Ee Ng aM ge 7 8,000 0 *0 
Jellings Builders, 

herongh Hate stdihetdde ee : oon 4 . 

W. Boddington, Rushden . nia . 
L. G. Peat, Chatteris ............... 5.7% 0 90 
Pp. A. Roberts, King’s Cliffe... 5473 3 9 
-W. M. Freeman & Son, Thrapston 5.418 © 6 
W. Ferrar & Son, Peterborough 5390 0 0 
Craven (Builders), Ltd., Leicester 5,132.0 9 
G. Campion (Peterborough), 

Ltd., Peterborough ..........-....+++ §050 0 0 
Loakes & Pettit, Ltd., Thrapston 6,016 0 @ 
E. B. Macer & Son, Old Fletton. 4,994 0 0 
+W. Brick & Son, Stamford ...... 4.928 0 0 

Demolition, roads, sewers and water mains, 
Power Lines Construction Co 

ower Lines nstructio wei, 

ROTOR © > iviivcdccdes coves. +s ds cdessves.ceses £2,329 0 0 
W. M. Freeman & Son, Wharf 

Works, Thrapston ..........-sse2e+e-+ 2314 0 0 
Sturgess & Co., Northall Street, 

Kettering ..... Bvéiuvauehvsevewwcapane ances 2.125 0 0 
G. Campion (Peterborough), Ltd., 

Peterborough  ............ Sia ties 2,100 0 0 
Reliable Roads (Shepshed), Lid., 

Shepshed .. 1,208 710 

tLoakes & Pettit, Ltd., Bridge-st., 

Thrapston © .......02-ce0esss- » 151 0 0 


Prudhoe.—Electric installation in 66 new houses, 
for U.D.C. :—*Tindall & Telford, Newcastle-on-Tyne. 


Scarborough.—15 houses at The Dene:—*Proctor 
& Son, Barwick-st., Scarborough. 


Seaham.—Electrical installation in 478 houses on 
Parkside estate and 24 houses in Dawdon-cres., for 
U.D.C. :—*F. Reid, Ferens & Co., Sunderland. 


‘ ne age ge mre and machine ithe i) ie 
ead-st., for Joseph Thompson e : “ 
Townhead-st.:—*George Longden & Son, Ltd. 
Parkwood-wks., Sheffield, 3. - 


South Shields.—School. at Cleadon, for E.C.:— 
Central heating and hot-water supply—*Steel & Co., 
Sunderland, £4,110; electrical installation—*T. Sloan, 
Newcastle, . £1,127;.- structural. steelwork—*J. W. 
Ellis & Co., Newcastle, £1,124; sanitary . fittings— 
—*A. J. Wares, Ltd., South Shields; . glazing— 
*Patent Glazing Co., South Shields, £246; hardwood 
flooring—*W. A. Swales & Co., Newcastle, £21,256. 









Re eresh ee ae ee Pe 


ee a A pg eae 


4 
3 
{ 
MW 


















South Shields.—12 houses at Commercial-rd., for 
T.C. John Reid, A.M.Inst.C.2.; BLE. :— : 
Milton Swales, Lid., S. Shields .... £5,487 16 
Carruthers & Sons, 8. Shields 5,480 0 
*W. D. Allison, Whitburn 688 0 


ee eeeereenscees ’ 


Stafford.—Junior and infants’ council school, for 
Staffs E.C.:—*W. Kendrick & Sons, Ltd., Walsall. 
£14,249 (in lieu of tender withdrawn). 


Stokesley.—32 houses at Yarm, for R.D.C.:— 
tl. Croskell & Son, Redcar ............... £10,873 
Roads, etc.— 

tE. T. Sweeting & Son, Middlesbrough — 1,089 


Sunderiand.—Hote] in Hylton-In., for Vaux & Son. 
W. & T. R. Milburn, architects, 17, Faweeit-st. :— 
pe peat, Matamba-terr., Sunderland. (Cost 

10,000. 


Uttoxeter.—26 houses, Park-st., for U.D.C. Stan. 
S. Prond; P.AS.I., M.Inst.M. & Cy.E., 8.:— 
A. M. Griffiths & Son, * 


Wolverhampton ....0..0.......:...00e 9,866 0 0 
W. & G. Booth, Woodhouse ...... 9,565 10 0 
Swingewood, Shaw & Lymer, 

bk 5 Ears oe AE FRCS SESE EEE 473 10 6 
*Ripleys, Lid., 9,- Moseley-st., 

MPOOE i Sicsisi nd Reanseieresickeses 9,061 0 7 


Wallisend.—264 hhouses, Archer-st. and Westmore- 
land estate, for North-Eastern Heusing Association. 
Percy L. Browne, Son & Harding, architects, Pearl- 
bidgs., Newcastle-on-Tyne :—*L. Evans, 
Sunderland. 


Ware—Roman Catholic Church. J. O'Hanlon 
Hughes (F.), architect, 16, Dickson-rd., Eltham, 
i :—*Pitchers, Lid., 57, Ashburton-gr., Holloway, 
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Winterhourne.—Improvements to offices at council 
school, for Gloucestershire E.C. County Architect, 
Shire Hall, Gloucester :—*E. J. Tily, 8, High-st., 
Chipping Sodbury, £670 12s. 


Wolverhampton.—Restoration of chancel of St. 
Peter’s. Church, for Ecclesiastical Commissioners, 
Wolverhampton :— 

*H. Willeock & Co., Ltd., 

hampton 
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_ Welverhampton.—Three-story showrooms, includ- 
ing shopping arcade and concert hall, in 
Darlington-st., with access to existing buildings. in 
Victoria-st., for James Beattie, Ltd., The Emporium, 
Victoria-st. Lavender & Twentyman (F. and _A.), 
Waterloo-chambs., Waterloo-rd.:—*Wilson Lovatt & 
Sons, Ltd., Clarence-st., Wolverhampton. (Esti- 
mated cost, £40,000.) 


The Late Mr. A. J. Belton. 


We regret to record the death, at the age 
of 64, of Mr. Arthur John Belton, builder, 
of 264, Ecclesall-road South, Sheffield. Mr. 
Belton was born at Burringham, Lincoln- 
shire, and it was with his father, the village 
wheelwright and builder, that he served his 
building apprenticeship. Later, he started 
in partnership with one of his brothers at 
Scunthorpe, and _ subsequently went to 
Sheffield, where for a time he was in partner- 
ship with another brother before starting 
business on his own. Some years ago he 
entered into partnership with a Bradford 
builder, in Bradford Estates, Ltd., which was 
concerned with the building of a considerable 
amount of property at Northwood, near 
London. The partnership was dissolved a 
few years ago. 

Mr. Belton’s business was chiefly con- 
cerned with the building of houses of a good- 
class type, though he did much work under 
contract for Sheffield Corporation. 

He showed considerable interest in the 
apprenticeship movement in the building 
trade, and gave prizes to Sheffield University. 
In 1926 he was elected President of the 
National Federation of Housebuilders, and 
was also a member of the Council of the 
Property Owners’ Protection Association. In 
1931 he was elected President of the Sheffield, 
Rotherham and District Building Trades 
Employers’ - Association. 
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June 10 193y 


Door Bolts. of Iron or Steel. 

The Board of Trade announce that the Order 
in Council made on April 1, 1938, under Seq. 
tion 2 of the Merchandise Marke Act, 1996 
requiring imported door bolts of iron or stea} 
to bear an indication of origin, will come ints 
force on July 1, 1938, and not on June 1, a 
stated in the notice issued on April 6. 


PARQUETRY 
WOOD BLOCK FLOORS 


JEFFERISS (CAMBERWELL) LTp,} 
45, Grove Lane, S.E.5. Phone: RODNEY 3887.8 § 
BRITISH WORKMEN ONLY. 






















For Refuge Rooms 


THE BEST BRITISH 
GLASS. SUBSTITUTE 


Composed of a translucent material and fine 

wire mesh. Light frames of SUNRALITE fitted 

outside windows will minimise breakages through 

last caused by high explosives and protect 
from flying debris. 


Particulas from SUNRALITE CO., 
Chesnut Works, Tottenham, N17, 


BUY BRITISH 


FLOORINGS 


WOOD BLOCK PARQUET 
SOLID T&G HARDWOOD 













Road and Path ce Drives, etc. Over 100,000 available in PANELLING 

Tar-paved Tennis Court — London Stock for prompt 

Tarmacadsm. Soret, Sand, ange delivery. S 

pay 0 hay sage Send your enquiries to : AY, wW 

ae Bee PHONE 

cea 1-24, 4 and G Ton E. PARKINSON (London), Ltd., coe eoen. pe purney 
ecnensoeere 189, High Road, 8. Tottenham, N.15. t 4701- 

SOUTHWOOD ROAD, NEW ELTHAM, 8.£.9. Tel: STAMFORD HILL 321, ‘swi8 Adams 2-3-4 
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PHONE: HOP 0035 


| Station Works- 


WE BUILD ON TIME 
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VEGUS LP 
King James St-SH : 















